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86-001 


Call  to  Order:     2:05  P.M. 


Present:       President  Pro  Tempore  H.  Welton  Flynn,  Commissioner  Nancy 
Lenvin,   Commissioner  Jeffrey  Lee 

Absent:  Commissioner  Joseph  Barletta,  Commissioner  Arthur  V.  Toupin 
The  minutes  of  the  regular  meeting  of  December  17  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0001        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalinq 
$35,191. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Len\'in,  seconded  by  Lee,  the  following 
resolution  was  adopted : 

86-0002        MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$103,036.48,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  December  1985. 

VOTE :     Ayes  -  Flynn,   Lenvin,  Lee 


On  mot  ion  of  Lenvin ,  seconded  by  Lee ,  the  following 
resolution  was  adopted: 

86-0003         MR      Approving  compromise  settlements  in  the  amount  of 

$229,28  and  collections  in  the  amount  of  $4,193.69, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  November  1985. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Lee 


On  motion  of  Lenvin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0004        WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1928,    36-Inch  Ductile   Iron  Main 
Installat ion  in  Existing  Tunnel  at  Bowdoin  Street , 
Between  Tioga  Avenue  and  Dwight  Street, 

VOTE :     Ayes  -  Flynn ,   Lenvin ,  Lee 


86-002 


On  motion  of  Lenvin,  seconded  by  Lee,  the  following 
resolution  was  adopted : 


Accepting  work  performed  under  Municipal  Railway 
Contract  No,  mr-807,  N-Judah  Line  Terminal  Track  Loop 
Reconstruction  and  Dead  Car  Storage  Facility,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.   2  in  the  amount  of  $13,982.76; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  16  working  days;   and  authorizing  final 
payment  in  the  amount  of  $17,000  to  Stacy  &  Witbeck, 
Inc. ,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Municipal  Railway 
Contract  No,   MR-834,   Muni  Training  Facility,  Presidio 
Headquarters,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No,   4  in  the  amount  of 
$2,700;   authorizing  the  assessment  of  liquidated 
damages  in  the  amount  of  $11,000  for  avoidable  delay; 
and  authorizing  final  payment  in  the  amount  of  $9,000 
to  Echo  west.   Inc.,   MBE,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted : 

Accepting  work  performed  under  Municipal  Railway 
Contract  No,   MR-803,   Transit  Improvement  Program, 
Muni  Metro  Rail  Center  Auxiliary  Building,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No,   16A  in  the  amount  of  $2,914.65;  and 
authorizing  final  payment  in  the  amount  of  $2,743  to 
Ralph  Larsen  &  Sons,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Accepting  work  performed  by  Gordon  Fay  Associates, 
Inc . ,   under  the  Professional  Services  Agreement  for 
the  design  of  the  Muni  Metro  Subway  Fare  Collection 
System,   as  satisfactorily  completed;  and  approving 
Credit  Contract  Modification  No.   1  in  the  amount  of 
$2,038.74, 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


86-003 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted : 

Accepting  work  performed  by  Ripley  Associates  under 
the  Professional  Services  Agreement  for  urban  design 
consulting  work  on  the  Market  Street  Planning 
Project,  as  satisfactorily  completed;  approving  a 
final  Debit  Contract  Modification  in  the  amount  of 
$232.97;   and  authorizing  final  payment  in  the  amount 
of  $5,232.97  to  Ripley  Associates,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


By  common  consent,   the  following  resolution  was 
adopted: 

Expressing  appreciation  to  Louis  j.  Giraudo  and 
commending  him  for  his  many  contributions  as  a  member 
of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco, 


By  common  consent,   the  following  resolution  was 
adopted: 

Expressing  appreciation  to  John  M.   Sanger  and 
commending  him  for  his  many  contributions  as  a  member 
of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco. 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted : 

Approving  the  membership  list  of  the  Transit  Shelter 
Program  Selection  Committee. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Appointing  Alan  H.  Allison  to  serve  as  a  member  of 
the  Board  of  Trustees  of  the  Transport  Workers  Union 
-  San  Francisco  Municipal  Railway  Trust  Fund. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  recruit  and  enter  into  a  Professional  Services 
Agreement  with  an  individual  to  serve  as  Manager  of 
the  Mission  Bay  Project,   for  a  period  not  to  exceed 
two  years, 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


86-004 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  modify  an  Agreement  with  XODEX  Enterprises,  Ltd., 
for  the  completion  of  a  baseline  survey  of  the  Muni 
Metro  system,   extending  the  term  by  five  months  to 
March  31,   1986,   at  no  additional  cost  to  the  City. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  of  Hetch 
Hetchy  Water  and  Power  to  execute  a  Common  Use 
Agreement  with  the  Pacific  Gas  and  Electric  Company 
to  allow  Hetch  Hetchy's  use  of  a  portion  of  PGandE's 
transmission  line  right-of-way  at  the  Warnerville 
Substation . 

VOTE:     Ayes  -  Flynn,  Lenvin,  Lee 


On  motion  of  Lenvin,   seconded  by  Lee,   the  following 
resolution  was  adopted : 

Approving  the  sale  of  City's  interest,   for  street 
purposes,   in  a  40-foot  wide  easement  in  Union  City, 
California;   and  requesting  the  Director  of  Property 
to  proceed  with  an  appraisal  of  said  interest  in 
City's  easement  to  determine  its  fair  market  value  in 
order  to  effectuate  a  sale  at  the  fair  market  price. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


On  motion  of  Lenvin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Author izing  the  Bureau  of  Energy  Conservation  to 
execute  a  Professional  Services  Agreement  with  TEM 
Associates,    Inc.,   to  perform  energy  audits  on  sixteen 
major  energy  consuming  municipal  facilities,   for  an 
amount  not  to  exceed  $40,000. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Lee 


On  motion  of  Lenvin ,  seconded  by  Lee ,   the  following 
resolution  was  adopted : 

Author  iz  ing  the  Assistant  General  Manager  of  Finance 
to  apply  for,   accept,   and  expend  $8,934,648  of  UMTA 
Section  9  monies  for  1985-86  Muni  operations, 
$16,185,600  of  UMTA  Section  9  capital  assistance 
funds  and  $4,046,400  from  local  match  funds  such  as 
State  Transit  Assistance  funds  and/or  Bridge  Toll  Net 
Revenues  funds  and  San  Francisco  Municipal  Rai Iway 
Improvement  Corporation  monies  for  thirteen  Municipal 
Railway  capital  improvement  projects. 

VOTE :     Ayes  -  Flynn,   Lenvin,  Lee 


86-005 


On  motion  of  Lenvin,  seconded  by  Lee,  the  following 
resolut ion  was  adopted : 


86-0020         FM      Requesting  the  San  Francisco  Municipal  Railway 

Improvement  Corporation  to  reimburse  the  City  and  the 
Urban  Mass  Transportation  Administration  $2,426,601 
for  disallowed  costs  from  1977  to  1980,  plus  minor 
interest  charges  from  January  1,  1986. 

VOTE:     Ayes  -  Flynn,   Lenvin,  Lee 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Old  Business 

Commissioner  Lenvin  inquired  as  to  the  status  of  the  Water 
Department's  drought  planning  with  its  suburban  customers.     Mr.  Dean 
Coffey,  General  Manager  and  chief  Engineer,   San  Francisco  Water 
Department,   replied  that  the  agreement  with  the  suburban  water  users 
contains  an  allotment  plan  and  the  recently  approved  water 
conservation  plan  provides  for  closer  monitoring  of  suburban 
consumption.     He  said  that  the  department  has  the  ability  to  restrict 
water  delivery  if  necessary.     Mr.  Rudolf  Nothenberg,  General  Manager 
of  Public  Utilities,  added  that  there  is  an  agreement  to  agree  and 
work  out  an  allotment  of  available  water  in  the  event  the  initial 
steps  do  not  work  out. 

Commissioner  Lenvin  asked  whether  the  accident  reduction  program  had 
resulted  in  a  reduction  in  the  amount  paid  in  claims.     Mr.  Nothenberg 
replied  that  both  the  number  of  settlements  and  the  average  amount  of 
those  settlements  are  down.     The  proposed  budget  for  1986-87  will 
recommend  a  claims  budget  of  $5  million,  down  from  the  $6  million 
originally  budgeted  for   this  year. 

Commissioner  Lenvin  requested  a  report  on  the  status  of  cable  car 
litigation. 

******** 

Report  of  the  General  Manager 

Mr.  Nothenberg  announced  that  the  Bureau  of  Energy  Conservation 
received  recognition  from  the  National  Lighting  Bureau  for 
demonstrating  in  the  City  Hall  lighting  project  the  benefits 
attainable  through  the  effective,   energy-efficient  application  of 
electric  illumination. 

******** 

Item  No.   14  —  Report  on  implementation  plan  for  expansion  of  the 
paratransit  program, 

Mr.  Thomas  Jordan,  Staff  Assistant,   Special  Projects,   used  charts  to 
present  an  overview  of  the  current  service  level  and  the  cost  of  that 
service.     He  indicated  that  the  waiting  lists  for  taxi,  group  van  and 
lift  van  service  number  1337,   444  and  22  respectively.     Mr.  Thomas 
Rickert,  Manager,   Elderly  and  Handicapped  Program,   outlined  the 
process  and  time  schedule  for  selecting  a  broker  for  a  new  contract 
beginning  July  1,  1986. 


86-006 


commissioner  Lenvin  expressed  concern  about  delegating  the  bidding 
process  and  allocating  money  among  the  modes  of  service  in  advance  of 
the  bidding  process.     Mr.  Jordan  replied  that  PUC  has  a  work  order 
with  the  Commission  on  Aging.     The  broker  has  already  undergone  a 
competitive  bidding  process  through  the  Commission  on  Aging  which  has 
been  reviewed  by  the  City  Attorney.     Regarding  the  allocation  of 
money,  Mr.   Jordan  said  that  staff  will  negotiate  with  the  broker  on 
the  number  of  service  units  expected.     It  is  anticipated  that  the 
broker  will  be  able  to  better  that  number  on  a  competitive  bid. 

Commissioner  Lenvin  expressed  concern  regarding  bonding  of  the  broker 
as  security  for  the  amount  of  money  the  broker  handles.  She 
suggested  that  staff  consider  administering  the  program  in-house, 
Mr,  Jordan  replied  that  currently  there  is  a  fidelity  bond.  The 
broker  only  handles  the  equivalent  of  one  month's  budget  at  a  time. 
However,  he  said  that  he  would  evaluate  the  alternatives  and  their 
costs , 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:34  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-007 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  86-OOOlMR 


1-14-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 

&  Prayer 


Non-litigated  Settlements 
None 

Litigated  Settlements 
Mary  Bonnie  Lithgow 


Mary  E.  Migliori 

Larry  Spicer 

Judgments 
None 


79B5948-1 
$25,000.00 

82B0294-1 
$20,000o00 

81S0250-3 
$200,000.00 


Type 


2-7 

4-6 
6-2 


Accident 
Date 


6-24-80 


J-18-82 


2-20-82 


PI/ 
PD 


A 


A 


A 


Settlement 


$  7,750o00 
19,000.00 
8,441.00 


$35,191.00 


Total  Settlements : 


(3) 


Index       560946         Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  14,  1986. 


Romaine  A.  Boldridge, Secretary 


1-14-86 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No. 


86-0002 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No<,   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$103,036.48,  made  by  the  Municipal  Railway,  month  of 
December,   1985,  per  Revolving  Fund  Direct  Payment 
Noso:  CL0085,  CL0089,  CL0090,  CL0091  and  Direct  Payment 
Nos.:     CL0078,   CL0079  and  CL0088. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OANUARY  14  1986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commissiotw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86'''^003 


RESOLVED,  That  this  Commission  on  the  recommendation  of 

the  General  Manager  of  Public  Utilities,  Department  Managers 

and  the  City  Attorney,  hereby  approves  compromise  settlements, 

Month  of  November,  1985,  total  amount  billed:  $329.28, 

total  compromise  settlements:     $229.28  and  approves  collections 

Month  of  November,  1985,  amount  of  $4,193.69  for  payment  of 

miscellaneous  debtors,  per  lists  dated  December  19,  1985, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  :jflNU  ARY    14  1986 


11986    

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-0004 

RESOLUTION  No.   


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  thi s  resol ution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1928,  36-Inch  Ductile  Iron  Main 
Instal 1 ati on  i  n  Exi  sti  ng  Tunnel  at  Bowdoi  n  Street ,  between  Ti oga  Avenue 
and  Dwight  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„,i„n...^.,.f  'JANUARY  1  4  1986 


Secretary,  Public  Utilities  CommissiSi 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  86"0005 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  807,  N-Judah  Line  Terminal  Track  Loop 
Reconstruction  and  Dead  Car  Storage  Facility  as  satisfactorily  completed; 
approves  Credit  Contract  Modification  No.  2  in  the  amount  of  $13,982.76, 
authorizes  an  extension  of  time  for  unavoidabl e  del  ays  of  16  working 
days;  and  authorizes  final  payment  in  the  amount  of  $17,000.00  to  the 
Contractor,  Stacy  &  Witbeck,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  14,1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUKTY  OF  SAN  FRANCISCO 


,.^„..„..„  86-0006 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  Ho.  834,  Muni  Training  Facil ity ,  Presidio 
Headquarters,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  4  in  the  amount  of  $2,700,00;  authorizes  the  assessment 
of  1 i qui  dated  damages  in  the  amount  of  $11  ,000,00  for  avoidable  delay; 
and  authorizes  final  payment  in  the  amount  of  $9,000.00  to  the 
Contractor,  Echo  West,  Inc,  MBE. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OANUARY  14  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission^ 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FfiANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  803,  Transit  Improvement  Program,  Muni 
Metro  Rai  1  Center  Auxi 1 i  ary  Bui  1 di  ng  as  sati  sf actori ly  compl eted ; 
approves  Credit  Contract  Modification  No.  16A  in  the  amount  of  $2,914.65; 
and  authorizes  final  payment  in  the  amount  of  $2,743.00  to  the 
Contractor,  Ralph  Larsen  &  Sons,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  3ANUARY  14  1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUhfTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  86-0008 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Contract  with  Gordon  Fay  Associates,  Inc.,  for 
the  design  of  the  Muni  Metro  Subway  Fare  Collection  System  as  satis- 
factorily completed  and  approves  Credit  Modification  No.  1  in  the 
amount  of  $2,038.74. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  UANUARY 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na      S6  0009 


WHEREAS,  Ripley  Associates  has  satisfactorily  completed  urban 
design  consulting  for  the  Market  Street  Planning  Project  as 
specified  under  contract  dated  July,   1984  and  amended  July,  1985;  and 

WHEREAS,  Ripley  Associates'   time  and  expense  to  complete 
authorized  work  total   an  additional  $232.97  over  and  above  the 
contractually-stipulated  amount;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  authorize  a  final 
contract  modification  with  Ripley  Associates  increasing  the  contract 
amount  by  $232.97;   and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Professional   Services  Contract  with  Ripley  Associates  for 
urban  design  consulting  for  the  Market  Street  Planning  Project  as 
satisfactorily  completed  and  authorizes  final  payment  in  the  amount 
of  $5,232.97. 


0004R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 
at  its  meeting  of    'JANUARY 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTV  Of  SAN  FRANCISCO 


,^„..,o...  86-0010 


WHEREAS,  Louis  J.  Giraudo  was  appointed  by  Mayor  Dlanne  Feinsteln  to 
the  Public  Utilities  Commission  on  June  11.  1984;  and 

WHEREAS,  Louis  J,  Giraudo,  as  a  respected  member  of  the  legal 
profession  specializing  In  corporate  law.  Chairman  of  the  Board  of  Directors 
of  Parisian  Bakeries,  Inc.  and  past  President  of  the  San  Francisco  Board  of 
Permit  Appeals  brought  to  the  Commission  a  unique  combination  of  private  and 
public  sector  expertise  along  with  strong  leadership  abilities;  and 

WHEREAS,  In  1985,  Louis  J.  Giraudo  served  as  President  of  the 
Commission;  and 

WHEREAS,  Under  his  leadership  the  Commission  issued  revenue  bonds  for 
expansion  of  filtration  facilities  for  the  San  Francisco  Water  Department; 
undertook  construction  of  the  Kirkwood  Powerhouse  Addition  and  Cherry  Eleanor 
Pump  Station  for  Hetch  Hetchy  Water  and  Power;  brought  on  board  a  new  General 
Manager  for  the  Municipal  Railway;  and  provided  for  an  Increase  in 
transportation  services  for  elderly  and  handicapped  persons;  and 

WHEREAS,  Louis  J.  Giraudo  resigned  from  the  Public  Utilities 
Commission  to  accept  an  appointment  by  Mayor  Dlanne  Feinsteln  to  the  Police 
Commission;  now,  therefore,  be  It 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby 
express  their  sincere  appreciation  to  Louis  J.  Giraudo  for  his  many 
contributions  as  a  member  of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  extend  to  him  their 
personal  best  wishes  for  success  and  happiness  in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JANUARY  14  1986 


Secretary, 


~f1  : — /?  <  ^  f  f 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUrfTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  86""0fil-l. 


WHEREAS »  John  M.  Sanger  was  appointed  to  the  Public  Utilities 
Conunlsslon  March  14,  1978;  and 

WHEREAS,  He  brought  to  the  Commission  an  Invaluable  background  In 
urban  and  regional  planning,  land  use,  environmental  Issues,  public  agency 
law,  economics  and  finance;  and 

WHEREAS,  John  M.  Sanger  served  as  Vice  President  of  the  Commission  in 
1980  and  1984.  and  as  President  in  1981;  and 

WHEREAS,  John  M.  Sanger  initiated  the  legislation  which  created  the 
Transit  Impact  Development  Fee,  which  is  anticipated  to  raise  $7  to  $10 
million  annually  for  expanding  Municipal  Railway  service;  and 

WHEREAS,  During  his  tenure  on  the  Commission,  the  cable  car 
rehabilitation  project  was  undertaken  and  completed;  the  Bureau  of  Energy 
Conservation  was  established;  the  long-standing  litigation  regarding  rates 
charged  by  the  San  Francisco  Water  Department  was  settled;  and  service  was 
Inaugurated  on  the  Muni  Metro  light  rail  system;  and 

WHEREAS,  John  M,  Sanger  resigned  due  to  the  demands  of  his  business; 
now,  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby 
express  their  sincere  appreciation  to  John  M.  Sanger  for  his  many 
contributions  as  a  member  of  the  Public  Utilities  Commission  and  for  his 
dedicated  service  to  the  people  of  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  extend  to  him  their 
personal  best  wishes  for  success  and  happiness  in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JANUARY^  1  4  1986 


at  its  meeting  of 

A  

Secretary, 


Secretary.  Public  Utilities  CommisMon 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.      ^^""^^^  ^ 


WHEREAS,  The  Public  Utilities  Commission  has  released  a  Request  for 
Proposals  to  five  prequalified  bidders  for  building  and  maintaining  a  maximum 
of  1000  transit  shelters  throughout  San  Francisco  (Resolutions  #  85-0346  and 
85-0494).  and 

WHEREAS,  The  Public  Utilities  Commission  has  authorized  the  General 
Manager  to  establish  a  Selection  Committee  to  review  and  evaluate  all 
proposals  and  present  its  recommendation  to  the  Public  Utilities  Commission 
(Resolution  85-0494),  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  membership 
of  the  Transit  Shelter  Program  Selection  Committee  to  include  Norman  Karasick, 
City  Architect;  Dmitri  Vedensky,  Commissioner,  San  Francisco  Arts  Commission; 
Robert  La  Rocca,  Commissioner,  San  Francisco  Arts  Commission;  Peggy  Woodring, 
A. I. A.,  Market  Street  Advisory  Committee;  Cynthia  Ripley,  A. I. A.,  Ripley  and 
Associates;  Mark  Fleischaker,  President,  San  Francisco  Planning  and  Urban 
Research  Association;  R.  David  Anacker,  President,  ABM  Industries;  Howard 
Dupris,  Transportation  Supervisor,  AC  Transit;  Angelo  Leone,  Maintenance 
Supervisor,  Golden  Gate  Transit;  and  representatives  of  Dean  Macris,  Director 
of  City  Planning;  Don  Birrer,  Director  of  Public  Works;  William  Stead,  General 
Manager,  Municipal  Railway,  Leo  Jed,  Deputy  General  Manager,  Utilities 
Engineering  Bureau;  Ted  Chung,  Deputy  General  Manager,  Hetch  Hetchy.  The 
Selection  Committee  will  be  assisted  by  PUC  staff  persons,  Mathea  Falco, 
Chairperson;  Arnold  Baker,  PUC  Contract  Compliance  Officer;  and  Bruce 
Bernhard,  financial  advisor. 


002  3R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iu  meeting  of  OANUARY   1  4  1986 


J  4  1986   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Arthur  V,  Toupln  has  resigned  as  a  member 


of  the  Board  of  Trustees  of  the  Transport  Workers  Union  - 
San  Francisco  Municipal  Railway  Trust  Fund,  and 

WHEREAS.  The  Public  Utilities  Commission  is 
empowered  to  appoint  two  members  to  the  Board  of  Trustees; 
now,  therefore,  be  it 


Mr,  Alan  H.  Allison  to  serve  as  a  member  of  the  Board  of 
Trustees  of  the  Transport  Workers  Union  -  San  Francisco 
Municipal  Railway  Trust  Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLVED,  That  this  Commission  hereby  appoints 


at  its  meeting  of 


JftNllftRY  1  4J886 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  Board  of  Supervisors  and  the  Mayor  by  Resolution 
No,  345-85  have  authorized  the  City  to  commence  planning,  zoning, 
environmental  and  related  studies  for  the  Central  Waterfront/Mlsslon 
Bay  area  for  the  development  of  certain  lands  by  the  Santa  Fe  Pacific 
Realty  Corporation,  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission,  in  its 
capacity  as  San  Franclsco*s  local  transit  policy  and  administrative 
body,  will  assist  the  City  Planning  Commission's  evaluation  process  in 
formulating  policy  supporting  a  transit  improvement  program  for  Mission 
Bay,  including  advocacy  of  an  implementation  plan  to  be  incorporated  in 
the  real  estate  development  agreement,  and 

WHEREAS,  A  manager  is  required  by  the  Public  Utilities 
Commission  in  this  endeavor,  with  experience  and  expertise  in  both 
transit  planning  and  real  estate  development;  and 

WHEREAS,  Federal  Urban  Mass  Transportation  Administration  funds 
(Section  9)  have  been  authorized  for  this  purpose;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  its 
General  Manager  to  recruit  and  enter  into  a  professional  services 
contract  with  such  individual  for  a  period  not  to  exceed  two  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  1 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0015 


WHEREAS,  The  PUC  has  authorized  the  Data  Collection 
(DRS)   Task  Force  to  administer  the  development  of  a  baseline 
data  collection  effort  of  ridership,   schedule  adherence  and 
demand;  and 


WHEREAS,  The  DRS  Task  Force  retained  the  services  of 
XODEX  Enterprises,  LTD.   to  complete  a  baseline  survey  of  the 
MUNI  Metro  system;  and 


WHEREAS,   XODEX  Enterprises,   LTD.   has  completed  the  data 
collection  survey  for  the  MUNI  Metro  but  requires  additional  time, 
through  no  fault  of  the  contractor,  and  at  no  further  expense,  to 
process  Metro  baseline  data;   now,   therefore,  be  it 


RESOLVED,  That  this  Commission  authorized  the  General  Manager 
of  the  PUC  to  extend  the  terms  of  the  agreement  with  XODEX  Enterprises, 
LTD.   until  March  31,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 January  1  4 1986. 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     CTv^-     ^  'Aiy 


RESOLVED,  That  this  Commission  authorizes  Theodore  L.  Chung, 
Acting  General  Manager  of  Hetch  Hetchy,  to  execute  a  Common  Use  Agreement 
with  Pacific  Gas  and  Electric  Company  to  allow  Hetch  Hetchy' s  use  of  a 
portion  of  PGandE's  transmission  line  right-of-way  at  Warnerville  Substation 
as  a  sewage  effluent  evapo-transpiration  field. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY 


4  1986   

Secretary,  Public  Utilities  CommissiSi  " 


PUBLIC  UTILITIES  COMMISSION 

CrTY      AND      COUNEY      OF      SAN  FRANCISCO 

RESOLUTION  NO.  f^^'~^(^'^7 


WHEREAS,   Lincoln  Property  Company  is  developing  an  80-acre 
industrial  site  in  Union  City;  and 

WHEREAS,  The  Newark/San  Lorenzo  right-of-way,  a  40-foot  wide 
easement  for  pipeline  purposes  owned  by  the  City  and  County  of  San 
Francisco,   extends  through  said  site;  and 

WHEREAS,   Lincoln  Property  Company  wishes  to  construct  a 
roadway  longitudinally  over  a  portion  of  said  City  easement;  and 

WHEREAS,   That  portion  of  the  easement  requested  by  Lincoln 
Property  Company  for  street  purposes  is  not  used  now  nor  useful  in 
the  future  for  pipeline  purposes;   NOW,   THEREFORE,    BE  IT 

RESOLVED,  That  this  Commi ss ion  hereby  approves  the  sale,  by 
City,   of  an  interest,   for  street  purposes,    in  that  40-foot  wide 
pipeline  easement  in  Union  City,   a  description  of  which  is  on  file 
with  the  Water  Department's  General  Manager;   AND  BE  FURTHER 

RESOLVED,  That  the  City's  Director  of  Property  is  requested  to 
proceed  with  an  appraisal  of  said  interest   in  City's  easement  to 
determine  its  fair  market  value  in  order  to  effectuate  said  sale  at 
said  fair  market  price. 


s  8  a  1  p 

I  hereby  certify  thai  the  Foregoing  resolution  was  adopted  by  the 
Public     Utilities     Commission      at      its     meeting     of  TlANUARY      1  4  1986 


Secretary,      Public     Utilities  Commission 

S  a  2  1  p 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANaSCO 


RESOLUTION  No.  ^£-^0^18 


WHEREAS,  By  Resolution  No.  85-0419,  adopted  October  1,  1985, 
the  Public  Utilities  Commission  authorized  the  Bureau  of  Energy 
Conservation  to  circulate  a  Request  for  Proposals  for  a  consultant  to 
perform  energy  audits  on  sixteen  major  energy  consuming  municipal 
facilities;  and 

WHEREAS,  The  work,  which  will  cost  $40,000  and  for  which  funds 
are  available  in  the  Bureau's  budget,  is  part  of  a  City-wide  energy 
management  program;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  recommended  two 
professional  consulting  firms  considered  to  be  qualified  to  perform  this 
work;  and 

WHEREAS,  The  Selection  Committee  has  determined  that  TEM  Associates, 
Inc.  is  the  most  qualified  of  the  firms  to  perform  the  work,  now,  THEREFORE, 
be  It 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau  of 
Energy  Conservation  to  select  TEM  Associates,  Inc.  as  the  consultant  for 
work,  and  to  execute  a  professional  services  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    U4  1986 


Secretary,  Public  Utilitii 


c  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  9  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  it  is  the  goal  of  the  applicant  that  minority  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with 
this  project,  and  that  definitive  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  Section  9  is  a  formula-apportioned  resource  that  may  be 
used  for  any  eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is 
preparing  a  regional  grant  application  for  Section  9  capital  and 
operating  assistance  funding  in  FY  1985-1986;  and 

WHEREAS,  Muni's  projects  that  are  included  in  the  regional  grant 
application  are  high  priority  Muni  capital  improvements  in  the  current 
Short  Range  Tranit  Plan,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept,  and  expend 
$8,934,648  of  UMTA  Section  9  monies  for  1985-86  Muni  operations, 
$16,185,600  of  UMTA  Section  9  capital  assistance  funds  and  $4,046,400 
from  local  match  funds  such  as  State  Transit  Assistance  funds  and/or 
Bridge  Toll  Net  Revenues  funds  and  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  monies  for  Municipal  Railway  projects:    for  the 
following  projects:    Diesel  Bus  Purchase;  Auxilliary  Power  Program; 
Miscellaneous  Equipment  and  Non-Revenue  Vehicles;  Cable  Car  Enhancements; 
Storage  Maintenance  Facilities  Rehabilitation;  Trolley  Overhead 
Reconstruction;  Woods  Division  Expansion;  24th  and  Utah  Facility 
Reconstruction;  Revenue  Collection  Facility  and  Equipment  Improvements; 
Elderly  and  Handicapped  Accessibility  Improvements;  Potrero-Di vision 
Modifications;  Automated  Public  Information  System;  Cable  Car  Vehicle 
Improvements;  and  Presido-Division  Modifications  for  the  Municipal 
Railway  as  detailed  in  Attachment  A;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI6CO 


RESOLUTION  No 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  an  application  on 
behalf  of  the  City  and  County  of  San  Francisco  with  the  U.S.  Department 
of  Transportation  to  aid  in  the  financing  of  planning,  capital,  and/or 
operating  assistance  projects  pursuant  to  Section  9  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  Commission  is 
authorized  to  set  forth  and  execute  affirmative  minority  business 
policies  in  connection  with  the  project's  procurement  needs, 

RESOLVED,  that  the  directors  of  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  requested  to  allocate  local  match  financing 
as  needed  for  this  federal  grant. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JANUARY    \A  W 


Secretary,  Public  Utilities  Commissii 
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PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^£'^^^0^0 


WHEREAS,     The  Urban  Mass  Transportation  Administration  (UMTA) 
questioned  $18,031,294  in  grant  costs  in  their  audit  report 
R9-UM-2-127;   and  ^ 

WHEREAS,     The  PUC  and  UMTA  have  now  agreed  to  a  final 
disallowances  which  require  a  cash  reimbursement  of  $2,092  435  to 
UMTA  and  $334,166  to  the  City;  and 

WHEREAS,     UMTA  is  charging  interest  commencing  January  1. 
1986  on  monies  due;  and 

WHEREAS,     The  San  Francisco  Municipal  Railway  Improvement 
Corporation  was  party  to  the  projects  audited  and  has  funds  available 
for  the  reimbursement . 

NOW,   THEREFORE  BE  IT  RESOLVED,     That  the  Public  Utilities 
Commission  requests  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  approve  and  make  reimbursement  of  $2,426,601  plus 
applicable  interest  to  the  City  and  the  Urban  Mass  Transportation 
Administration  pursuant  to  UMTA ' s  audit  report  R9-UM-2-127 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 JANUARY  1 1 1986 


Secretary,  Public  Utilities  Commissio. 


MINUT   E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

SPECIAL  MEETING 
Room  282,   City  Hall 
3:00  P.M. 
January  21,  1986 

COMMISSIONERS 
H.  Welton  Flynn,   President,  Pro  Tempore 


Nancy  C.  Lenvin 


Joseph  F.  Barletta 


Arthur  V.  Toupin 


Jeffrey  Lee 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.   Boldr idge 


SECRETARY 


86-008 


call  to  Order:     3:10  P.M. 


President  Pro  Tempore  H.  Welton  Flynn,  Cominissioner 
Nancy  Lenvin,  Commissioner  Joseph  F.  Barletta, 
Commissioner  Arthur  Toupin,  Commissioner  Jeffrey  Lee 

Commissioner  Arthur  Toupin  was  excused  at  5:04  P.M. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

86-0021        GM      Approving  budget  proposals  for  fiscal  year  1986-87 

VOTE:     Ayes  -  Flynn,   Lenvin,   Barletta,  Lee 


Copies  of  the  above  resolution  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission , 


******** 


Public  Hearing  —  Resolution  No.  86-0021  -  Adopting  budget 
proposals  for  fiscal  year  1986-87. 


Municipal  Railway 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
stated  that  the  City's  General  Fund  problem  had  not  been  solved. 
The  City  had  predicted  a  $75  million  deficit  which  assumed  no 
cost  increases  other  than  salary  standardization.     All  other 
increases  must  be  absorbed  by  the  department.     The  fare  increase 
and  revenue  package  adopted  by  the  Board  of  Supervisors  will 
raise  $55  million,   leaving  a  deficit  of  $20  million  not  covered. 
He  said  that  now  the  Municipal  Railway  is  faced  with  a  budget  cut 
on  top  of  a  fare  increase.     The  proceeds  from  the  fare  increase 
were  a  contribution  to  the  General  Fund.     The  only  increase  that 
will  be  allowed  in  the  Municipal  Railway's  budget  will  be  $1 
million  for  service  increases  for  the  elderly  and  handicapped 
program.     Mr.   Nothenberg  itemized  those  cost  increases  which  must 
be  absorbed,  totaling  $3.7  million.     He  recommended  rational 
service  cuts  as  a  means  of  reducing  the  budget  deficit. 

Mr.  Nothenberg  discussed  in  detail  the  adjustments  to  the 
continuing  budget  and  incremental  requests. 

Commissioner  Barletta  moved,   Commissioner  Lenvin  seconded,  to 
delete  $502,000  for   insurance  and  risk   reduction.     The  motion  was 
unanimously  approved. 


86-009 


Commissioner  Lee  moved.   Commissioner  Lenvin  seconded,  to  increase 
Worker's  Compensation  by  $500,000.     The  motion  was  unanimously 
adopted,  ^ 

Commissioner  Toupin  moved.  Commissioner  Barletta  seconded,  to 
reduce  the  budget  for  judgments  and  claims  by  $400,000  to  a  total 
of  $5.1  million.     The  motion  was  unanimously  adopted. 

Commissioner  Lenvin  moved.  Commissioner  Barletta  seconded,  to 
delete  $100,000  from  the  budget  for  the  Harrison  Street  Division 
startup.     The  motion  was  unanimously  adopted. 

Commissioner  Barletta  moved.   Commissioner  Lenvin  seconded,  to 
delete  $150,000  for  graffiti  control.     On  the  question. 
Commissioners  Flynn,   Lenvin,  Barletta  and  Toupin  voted  "Aye," 
Commissioner  Lee  voted  "No," 

Commissioner  Lenvin  moved.  Commissioner  Barletta  seconded,  to 
approve  one  new  General  Superintendent  position  and  one  other 
cable  car  position,  either  a  Switch  Repairperson  or  a  Wire  Rope 
Mechanic  Trainee,  to  be  determined  by  staff.     The  motion  was 
unanimously  adopted . 

Ms.  Alice  Fialkin,  Vice  President  Supervisory  Employees 
Association,   MUNI/Transport  Workers  Union  Local  200,  spoke  in 
opposition  to  contracting  of  scheduling  work  which  can  be  done  by 
employees  already  in  the  department.     She  suggested  relaxing 
salary  savings  to  allow  hiring  of  additional  people. 

Commissioner  Lenvin  moved.   Commissioner  Barletta  seconded  to 
approve  $70,000  for  professional  services  work  for  the  Scheduling 
Department. 

Regarding  the  proposal  to  replace  special  duty  operators  assigned 
to  clerical  duties,   Mr.   Samuel  Walker,   President  Transport 
Workers  Union,   Local  250A,  supported  returning  operators  to 
driving,   but  objected  to  paying  for  the  replacement  positions  by 
reducing  funds  for  operator  salaries. 

Commissioner  Lenvin  moved.  Commissioner  Barletta  seconded,  to 
disapprove  replacement  of  special  duty  operators. 

Mr.   Norman  Rolfe,   representing  San  Francisco  Tomorrow,  said  that 
the  City  has  made  it  easier  to  use  private  autos  and  more 
difficult  to  use  public  transit,   thereby  undermining  the  "transit 
first"  policy.     He  suggested  that  the  Commission  appeal  to  the 
Mayor  and  the  Board  of  Supervisors  to  redirect  funds  to  transit 
which  have  been  alloted  to  building  garages  and  other  purposes. 

Mr,   Stephen  L.  Taber,   representing  the  Coalition  for  San 
Francisco  Neighborhoods,  stated  that  the  organization  voted  in 
favor  of  the  "transit  first"  policy  and  against  any  cuts  to  Muni 
service,  especially  off-peak  service  and  community  service. 

Mr.   Bruce  Marshall,   representing  the  Muni  Coalition,  requested 
that  the  Commission  reconsider  the  graffiti  program.     He  said 
there  needs  to  be  an  increase  in  service  and  suggested  using 
other  sources  of  revenue  such  as  the  Transit  Impact  Development 
Fee  and  the  parking  tax  to  fund  transit. 

Commissioner  Toupin  was  excused  at  5:04  P.M. 

Ms.   Tanya  Light  said  that  if  the  public  knew  how  much  the  City 
was  spending  in  reimbursements  to  the  Bay  Area  Rapid  Transit 
District   (BART)   for  Fast  Pass  riders,   they  may  want  the  proaram 
reconsidered. 


86-010 


Mr.  Anson  Moran,  Assistant  General  Manager,   Finance,  PUC,  replied 
that  the  City  reimburses  BART  based  upon  BART's  fare.     BART • s 
cost  of  service  is  much  greater.     Therefore,   the  City  is  getting 
the  benefit  of  providing  the  service  at  the  farebox  recovery  rate 
rather  than  the  full  cost  of  service. 


PUC  Bureaus 

Mr.  Nothenberg  pointed  out  reductions  in  the  continuing  budget 
and  then  described  the  proposed  incremental  programs. 

The  budget  for  the  Bureau  of  Engineering  contains  an  increase  for 
office  space  rental  because  the  Unified  School  District  intends 
to  recapture  the  building  now  being  used  by  Engineering. 

Commissioner  Lenvin  moved  to  limit  the  new  rental  amount  to  $1.50 
per  square  foot.  Commissioner  Barletta  seconded.  The  motion  was 
adopted . 

Commissioner  Barletta  moved.  Commissioner  Lenvin  seconded,  to 
approve  $66,961  for  the  Bureau  of  Administration,  Safety  Unit 
The  motion  was  adopted. 

Commissioner  Lenvin  moved  to  delete  $76,000  from  the  budget  of 
the  Bureau  of  Management   Information  Systems  for  maintenance  and 
software  support  for  the  Bureau  of  Engineering's  data  processing 
system.     The  funds  for  these  services  will  be  paid  out  of  last 
year's  supplemental  appropriation  for  Bureau  of  Engineering 
improvements.     Commissioner  Barletta  seconded.     The  motion  was 
adopted, 

Mr.  Nothenberg  said  that  after  the  adjustments  just  approved  by 
the  Commission,   the  Municipal  Railway  budget  is  still  out  of 
balance  by  $2.1  million.     He  suggested  service  cuts  as  a  means  of 
balancing  the  budget . 

President  Flynn  and  Commissioners  Lee,   Lenvin  and  Barletta  spoke 
against  cuts  in  service. 


Water  Department 

Mr.  Nothenberg  compared  the  current  budget  to  the  proposed  budget 
for  1986-87.     He  pointed  out  a  proposed  increase  of  $3  million 
for  capital  improvements  and  described  5  new  programs,  totaling 
$549,859. 

President  Flynn  asked  for  public  comments  on  the  Water  Department 
budget.     There  were  no  comments. 


Hetch  Hetchy 

Mr.  Nothenberg  reviewed  the  funding  summary  for  1986-87.  He 

noted  that  the  transfer  to  the  General  Fund  is  estimated  to  be 

$41  million,   down  from  this  year's  expected  transfer  of  $50 
million . 

President  Flynn  asked  for  public  comments.  There  were  none. 


86-011 


Bureau  of  Light,   Heat  and  Power 

Mr.  Nothenberg  noted  that  this  will  be  the  first  time  since 
wheeling  charges  were  increased,  that  the  bureau  will  seek  to 
recover  the  increased  amount  from  City  departments. 

Commissioner  Lenvin  moved  adoption  of  the  budget  resolution,  a 
amended.  President  Flynn  seconded.  Resolution  number  86-0021 
was  adopted. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      6:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-012 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

86^021 

RESOLUTION  No.   


RESOLVED,  That  the  budget  estimates  of  the  fiscal  year 
1986/87  as  prepared  by  the  General  Manager  of  Public  Utilities 
in  accordance  with  the  instructions  from  the  Mayor's  office  and 
the  Controller  and  on  file  with  the  Administrative  Secretary, 
Public  Utilties  Commission,  and  pursuant  to  Public  Hearing,  are 
hereby  approved  for  the  following  amounts: 

Municipal  Railway  222,452 ,521 

Water  Department  56,517,785 

Hetch  Hetchy  116,973,520 

Public  Utilities  Commission  25,205,063 

Bureau  of  Light,  Heat,  &  Power  48,440,970 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  make  technical  adjustments  as  may  be  necessary; 
and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  adjust  salaries  in  accordance  with  amendments  to 
the  Annual  Salary  Ordinance  and  mandatory  fringe  benefits  in 
accordance  with  the  Controller's  instructions;  and  be  it  further 

RESOLVED,  That  the  budget  estimates  be  filed  with  the 
Controller  in  accordance  with  the  provisions  of  Charter  Section 
6.200. 


(1419W) 


/  hereby  certify  that  the  fore^oine  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    «'  J  ^  1  luOD   

Secretary,  Public  Utilities  Commissipn 


MONTHLY  REPOPT  OF  DECEMBER  ACTIVITIES 


January  29,  1986 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,   Pub  lie  Utilities  Commi  ss  i  on 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  December  amounted  to  16,2  billion  gallons  or  62.0%  o£ 
capacity.     This  is  less  than  the  17.2  billion  gallons  and  65.3%  of 
capacity  in  storage  at  the  end  of  November.     For  the  Suburban  system 
as  a  whole,   storage  amounted  to  42.8  billion  gall on s  and  57.8%  of 
capac  i  ty  compared  to  44.0  billion  gallons  and  59.4%  of  capaci  ty  at  the 
end  of  last  month. 

Emergency  Shutdown  -  Lake  Merced  Pump  Station 

At  approximately  2:00  p.m.   on  Tuesday,   December  10 ,   the  ma  in 
circuit  breaker  at  Lake  Merced  Pump  Station  was  disengaged  by  the 
Chief  Stationary  Engineer  to  allow  interior  inspection  of  the  existing 
electrical  panels.     Following  the  inspection,   the  circuit  breaker 
could  not  be  closed  and  an  emergency  condition  existed. 

Attempts  to  obtain  emergency  assistance  failed  until  John 
Hope ,  General  Super  in tendent ,  Mo t i  ve  Power ,  He  tch  He tchy ,   at  the 
request  of  the  Water  Department  General  Manager  arrived  on  the  scene 
at  approximately  midnight.     Mr.   Hope  manually  closed  the  circuit 
breaker  in  the  transformer  outside  the  Pump  Station  and  restored 
power.     The  pumps  were  back  on  at  1:00  a.m.   on  Wednesday  morning, 
December  1 1 . 


-1- 


IVater  Supply 


1,  Hetch  Hetchy  water  import:     An  average  of  161.5  million 
gallons  per  day  (MGD)  for  the  month  of  December. 

2,  Sunol  Valley  Filtration  Plant  treated  28.2  MGD. 
San  Andreas  Filtration  Plant  treated  25.3  MGD. 

3.  Consumption  (MGD  average) : 

December  1985  -  204.2)  11.6  percent  more 

December  1984  -  182.9) 

December  1985  -  204.2)  6.7  percent  less 

December  1976  -  218.8) 

12  months  preceding 

January  1,  1986     -     282.1)  8.8  percent  more 

January  1 ,   1985     -  259.4) 

4.  Storage  fmillion  gallons)  as  of  January  1: 

Increase  %  Ful 1 

^984  1985  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

32,243  26,566  -     5,677  55 

Peninsula  Div.    (Capacity  29,783) 

14,983  16,222  1,239  54 

Total   (Maximum  Capacity  77,797) 

47,226  42,788  4,438  55 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  the  new  patrol  boat  on 
the  Crystal  Springs  Reservoir,   the  gate  at  Scarper  Peak,  eight  metal 
fence  posts  and  50  feet  of  barbed  wire  on  Montara  Mountain.  Several 
"No  Trespassing"  signs  were  stolen  or  destroyed.     The  cost  of 
vandalism  repairs  was  $2,000,00. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Calaveras 
and  Marsh  Roads.     A  wire  gate  along  Calaveras  Road  was  badly  damaged 
and  padlocks  were  stolen  from  the  main  gates  along  Marsh  and  Ranch 
Roads.     Several  "No  Trespassing"  signs  were  stolen  along  Calaveras 
Road.     Repair  of  vandalism  damage  amounted  to  $875.00.     A  total  of  51 
trespassers  were  evicted  during  the  month. 

Net  Paying  Sales 

December  Fiscal  Year 

1985  To  Date 

^"=^^'^1  $4,119,012  $30  ,275  ,  668 

Estimated  3,95  3,099  28,7  54,2  00 

Increase/Decrease  165,913  1  , 521  , 468 

Increase/Decrease  {%)  4.20  5,29 


Leases  and  Permits 

Ry  the  terms  of  their  leases  the  following  four  enterprises  pay  in 
December  all  royalties  or  percentage  of  revenue  through  November. 

Santa  Clara  Sand  and  Gravel  $29,776.83 

Sunol  Golf  Course  12,186.66 

Crystal  Springs  Golf  Course  10,038.46 

Mission  Valley  Rock  32,460.00 
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Cont  inu  ing  Prog  rams 


Vehicle  Inspections 

Poutine  10,000-niile  inspections  were  conducted  on  9  vehicles. 
Vehicle  Accidents 

Turing  the  month  of  December  there  was  1  accident,  which  was 
possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  injuries  in  December.     There  is  a  total 
of  55  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  under size  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flush  ing 


December 
1985 


206 

December 
1985 

33 
15 


Fiscal  Year 
1984-85 


1,238 

Fiscal  Year 
1984-85 

235 
97 


Flushing  was  conducted  in  the  University  Mound  Reservoir  zone  in 
the  areas  bounded  by  Jamestown,  Bayview  Park,   Hester,  Bayshore,  Teddy, 
Rutland,  Leland,  Hahn,  Castillo  and  the  County  Line. 


Mains  (all  sizes),  lineal 
feet 


December 
1985 


39,100 


Fiscal  Year 
1984-85 


224,335 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 
January  28,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-013 


Call  to  Order:     2:05  P.M. 


Present:       President  Pro  Tempore  H.  Welton  Flynn,  Cominissioner 
Joseph  F.  Barletta,  Commissioner  Arthur  V,  Toupin, 
Commissioner  Jeffrey  Lee 


Excused:  None 


President  Flynn  announced  that  Commissioner  Nancy  Lenvin  resigned 
effective  today,  ' 


The  Minutes  of  the  regular  meeting  of  January  14,  1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


SPECIAL  ORDER  OF  BUSINESS 
Election  of  Officers  for  the  Year  1986 

Commissioner  Barletta  nominated  Commissioner  Flynn  for  President  of 
the  Commission.     Commissioner  Toupin  seconded. 

Commissioner  Flynn  was  unanimously  elected  President, 

Commissioner  Barletta  nominated  Commissioner  Toupin  for  Vice 
President.     Commissioner  Lee  seconded. 

Commissioner  Toupin  was  unanimously  elected  Vice  President. 

******** 

RESOLUTION 
NO. 

On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

86-0022        WD      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  the  Bay  Area  Rapid 
Transit  District  to  provide  for  the  abandonment  by 
City  of  certain  rights-of-way  portions,   in  exchange 
for  the  acquisition  of  other  rights-of-way, 
relocation  of  city's  Water  Supply  Line,  and 
retention  of  future  parallel  water  supply  line 
property  rights,  at  no  cost  to  City. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Barletta,  the 
following  resolution  was  adopted : 

Declaring  an  emergency  in  accordance  with  provisions 
of  Section  6,30  of  the  Administrative  Code  and 
directing  the  General  Manager  of  Public  Utilities  to 
effect  emergency  repairs  to  a  portion  of  the  invert 
of  the  lining  to  San  Joaquin  Pipeline  No.   3,   for  an 
amount  not  to  exceed  $25,000. 

Vote:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


86-014 


On  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolut ion  was  adopted : 

Approving  Water  Department  Capital  Improvement 
Program,   1986-87  through  1991-92. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Approving  Hetch  Hetchy  Capital  Improvement  Proqram, 
1986-87  through  1991-92. 

Vote:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railwav. 
totaling  S128,990. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  collections  in  the  amount  of  $6,448.56, 
for  payment  of  damage  claims  which  the  San  Francisco 
Water  Department  has  against  miscellaneous  debtors 
for  the  months  of  October,   November  and  December 
1985;  and  approving  a  write-off  debt  in  the  amount 
of  $274,19  from  a  negotiated  settlement. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Municipal 
Railway  Contract  No.   MR-861,  Geneva  Carbarn  Shop 
Building,  Fire  Protection  System. 

Vote:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  work  performed  by  Foster  Engineering, 
Inc.,   under  the  Professional  Services  Contract  for 
the  Engineering  Design  of  the  Central  Pump  Station 
as  satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $3,379.59  to  Foster 
Engineering,   Inc. ,  Contractor . 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-015 


On  motion  of  Lee,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1912,   8-lnch  Ductile  Iron  Main 
Installation  in  Burrows  Street  between  Hamilton  and 
Bowdoin  Streets,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.  I'in  the 
amount  of  $2,412.50;  and  authorizing  final  payment 
in  the  amount  of  $58.70  to  Uniacke  Construction, 
Inc . ,  Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted : 

Authorizing  the  circulation  of  a  Request  for 
Proposals  to  provide  paratransit  broker  services 
from  July  1,   1986  to  June  30,  1991. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Accepting  work  performed  by  Kennedy/Jenks  Engineers 
under  the  Professional  Services  Agreement  for  the 
study  of  Alternative  Means  of  Providing  Additional 
Water  to  the  San  Francisco  Water  Department  as 
satisfactorily  completed;  and  authorizing  final 
payment  in  the  amount  of  $5,000  to  Kennedy/Jenks 
Engineers,   Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Lee,  the 
following  resolution  was  adopted: 

Approving  payment  to  all  plaintiffs,   in  the 
aggregate,   the  total  sum  of  $10,900,   in  settlement 
of  the  San  Mateo  Superior  Court  case  entitled 
Richard  Dahl,  et  al.  v.   Challenge  Development,  Inc., 
et  al .  ~  ^  


Vote:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.   1,   in  the  amount 
of  $984,029,   to  a  Professional  Services  Agreement 
with  the  Tudor  Engineering  Company,   for  services 
related  to  the  design  and  construction  of  the 
Kirkwood  Powerhouse  Addition, 

Vote:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


86-016 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.  6,    in  the  amount 
of  $89,600,   to  a  Professional  Services  Agreement 
with  the  Tudor  Engineering  Company  for  services 
related  to  the  Market  Street  Guideway  Project. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.  HH-704R,  Addition 
to  Moccasin  Auto  and  Machine  Shops,  in  the  amount  of 
$218,075,   to  Leslie  G.   Delbon  Co.,  Contractor. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Utilities  Engineering  Bureau  to 
request  statements  of  qualifications  and  proposals 
from  professional  engineering  firms  to  assist 
Utilities  Engineering  Bureau  staff  on  an  "as-needed" 
basis  in  the  completion  of  various  engineering 
projects,   for  a  period  of  twenty-four  months,  at  a 
cost  not  to  exceed  $200,000,  subject  to  funds  being 
made  available. 

vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0038        FM      Revising  the  Transit  Impact  Development  Fee  for  the 
property  located  at  701-711  Van  Ness  Avenue  to 
$432,190. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission, 


******** 


New  Business 

commissioner  Toupin  requested  that  staff  proceed  to  study  means 
by  which  the  Municipal  Railway  can  qualify  for  Urban  Mass 
Transportation  Administration  grant  funds  by  undertaking  a 


86-017 


"privatization"  program,     Mr.   Nothenberg  replied  that  staff  is 
looking  at  opportunities  to  contract  services  both  for  the  purpose 
of  meeting  the  UMTA  requirement  and  also  to  save  money,  since  only 
those  services  which  can  be  provided  more  cheaply  can  be  contracted 
out  under  the  City's   "Prop  J"  process. 


******** 


Report  of  the  General  Manager 

Mr.  Nothenberg  stated  that  a  replacement  for  former  Commissioner 
John  Sanger  is  needed  to  serve  as  a  member  of  the  Metropolitan 
Transportation  Commission  AB-842  Committee. 


******** 


Resolution  No.  86-0025  -  -  Approving  Water  Department  Capital 
Improvement  Program,   1986-87  through  1991-92. 

Mr.  Nothenberg  said  that  the  proposed  capital  program  for  this  year 
is  $16.8  million.     It  is  important  that  capital  projects  are 
completed  because  the  agreement  with  the  suburban  customers  provides 
for  a  return  on  equity.     Facilities  are  not  incorporated  into  the 
rate  base  until  they  are  on  line. 

President  Flynn  asked  whether  a  monitoring  procedure  is  in  place 
which  will  assure  that  the  city  is  in  compliance  with  the  promises 
made  in  the  indenture.     Mr.   Nothenberg  answered  affirmatively. 

Commissioner  Toupin  asked  how  the  long  term  plan  for  maintenance  was 
developed.     Mr.   Dean  Coffey,  General  Manager  and  Chief  Engineer,  San 
Francisco  water  Department  replied  that  the  department  looked  at 
life  expectancy  and  areas  of  deferred  maintenance  and  developed  a 
plan  to  replace  the  infrastructure  before  its  life  expectancy  is  up. 

Commissioner  Lee  requested  a  bar  chart  detailing  the  various  stages 
of  each  project.     Mr.   Nothenberg  pointed  out  that  the  Bureau  of 
Engineering  prepares  those  reports  on  a  monthly  basis. 


******** 


Resolution  No.  86-0026  —  Approving  Hetch  Hetchy  Capital  Improvement 
Program,   1986-87  through  1991-92. 

Mr.  Theodore  Chung,  Deputy  General  Manager,   Hetch  Hetchy  Water  and 
Power,  stated  that  in  addition  to  life  expectancy  the  department  has 
an  inspection  program  which  it  relies  upon  for  planning  of  capital 
projects. 


******** 


Resolution  No.   86-0031  —  Authorizing  a  Request  for  Proposals  to 
provide  paratransit  broker  services. 

Commissioner  Lee  mentioned  that  the  Request  for  Proposals  did  not 
include  minimum  quantities. 

Mr.  Thomas  Jordan,   staff  Assistant,   Special  Projects,  replied  that 
the  approximate  amount  of  money  available  for  the  program  is 
included,  as  well  as  data  on  last  year's  program.     At  the  prebid 
conference,  staff  will  indicate  the  approximate  level  of  service 
expected  for  each  vehicle  mode. 


******** 


86-018 


Resolution  No.   86-0034  -  Authorizing  an  amendment  to  professional 
services  agreement  with  Tudor  Engineering  Company  for  services 
related  to  the  Kirkwood  Powerhouse  Addition. 

commissioner  Barletta  questioned  the  seeking  of  Commission  approval 
after  the  work  has  been  done.     Mr.  Leo  Jed,  Deputy  General  Manager 
and  Chief  Engineer,  PUC,  replied  that  the  bureau  was  trying  to  meet 
the  accelerated  project  schedule.     Mr.   Nothenberg  added  that  there 
were  delays  caused  by  the  Department  of  Interior.     The  Commission 
did  approve  acceleration  of  the  project.     There  is  no  question  the 
services  were  rendered.     However,   it  was  not  possible  to  get  each 
Item  approved  in  advance  although  the  funds  were  there.     Because  of 
the  acceleration  staff  asked  the  contractor  to  do  things 
differently,  using  the  same  pot  of  money.     Staff  is  now  presenting 
the  Commission  with  the  consequences  of  the  acceleration.  The 
contractor  asked  for  $260,000.     Staff  negotiated  the  amount  down  to 


Mr.  Jed  said  that  when  you  have  projects  with  a  tight  time  schedule, 
within  the  scope  of  the  projects  changes  are  always  being  made.  If 
there  had  not  been  a  dispute  with  the  consultant  as  to  the  value  of 
the  service  we  would  reimburse,   this  item  would  have  been  here 
sooner.     We  work  all  the  time  with  changing  scope.     If  we  stop  each 
time  the  impact  on  the  life  of  the  project  would  be  quite  critical 
and  quite  costly. 

Commissioner  Barletta  said  that  he  felt  there  is  value  in  having  the 
Commission  involved  in  these  decisions  before  they  are  made. 

Mr.   Nothenberg  said  that  it  is  reasonable  to  expect  that  the 
Commission  authorize  and  that  staff  come  in  with  the  details  on 
projects  to  be  undertaken.     There  needs  to  be  some  understanding  of 
what  is  possible  for  staff  to  do  within  the  scope  of  an  authorized 
project.     We  would  not  undertake  to  spend  more  money  without 
Commission  au thor iza t ion . 

Commissioner  Toupin  said  that  if  certain  latitude  is  needed  staff 
should  seek  that  flexibility  when  the  project  is  first  presented  to 
the  Commission. 

Mr.  Jed  said  that  his  understanding  is  that  latitude  exists  as  long 
as  it  is  within  the  original  scope  of  work  for   the  intended  facility 
and  within  the  available  dollars, 

Mr.   Nothenberg  said  that  if  it  is  clearly  in  the  scope  and  the 
available  money,  and  does  not  mean  a  significant  change  in  the  way 
in  which  the  project  will  operate  or  what  it  was  intended  for,  we  go 
ahead.     if  there  is  a  significant  change  in  the  way  the  project  will 
function  or  in  the  anticipated  cost/benefit  ratio,  we  do  not 
undertake  those  changes.     We  do  not  have  a  dollar  limit  for  making 
such  a  determination, 

Mr.  Nothenberg  said  that  he  would  prepare  a  memorandum  covering 
current  procedures  for  the  Commission. 


$132,000. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:33  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-019 


PUBLIC  UTILITIES  COMMISSION 

CITY       AND      COUNTY       OF       SAN  FHANCISCO 


RESOLUTION  NO. 


WHEREAS,   The  San  Francisco  Bay  Area  Rapid  Transit  District 
(BART)   is  constructing  tracks  for  a  turnback  and  storage  yard  in  the 
cities  of  Colma,   Daly  City  and  in  adjacent  un-incorporated  areas  of 
San  Mateo  County;  and 

WHEREAS,   The  City  and  County  of  San  Francisco  (City)  through 
its  Water  Department    (SFWD)   owns   rights-of-way  for   its  60-inch 
Sunset  Water  Supply  Line  traversing  property  being  acquired  by  BART 
for  said  tracks  and  storage  yard;  and 

WHEREAS,  A  relocation  of  said  Sunset  Water  Supply  Line  is 
necessary  in  order  for  BART  to  construct  its  tracks,    turnback  and 
storage  yard;  and 

WHEREAS,    BART  is  willing   to   relocate  said  Sunset  Water  Supply 
Line  at  no  expense  to  City;   NOW,   THEREFORE,   BE  IT 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  an  agreement  with  BART  to 
provide  for  the  abandonment  by  City  of  certain  rights-of-way 
portions,    in  exchange  for  the  acquisition  of  other  rights-of-way  and 
the  relocation  of   its  Water  Supply  Line,    and  the   retention  of  future 
parallel  water  supply  line  property  rights,    all   at   no  cost   to  City, 
as  specified  in  said  agreement,   a  copy  of  which  is  on  file  with  the 
SFWD  General  Manager. 


■      ^-..y     c.r.iry     ..a.      the      foregoing      resolution     was      adopted      .y  the 
Utilities      Commission      at      Its     meeting     of  ^}  f^.^^  '      '  '  ^  1^^^ 


S  e  c  r  e  ,  a  r  y  ,      Public     Utilities      C  omm  I 


s  s  I  o  n 


S  e  1  4  p 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESO.UT,ONNO._8S-Ofier? 


WHEREAS,  There  has  been  extensive  damage  to  a  portion  of  the 
invert  of  the  lining  to  San  Joaquin  Pipeline  No.   3;  and 

WHEREAS,  The  San  Francisco  Water  Department  requires  that  this 
pipeline  be  placed  back  in  service  no  later  than  February  21;  and 

WHEREAS.  It  is  necessary  to  effect  certain  minimum  repairs  to 
minimize  the  possibility  of  causing  more  damage  under  the  return  of  the 
pipeline  to  service;  and 

WHEREAS,  Extensive  overtime  work  may  be  required;  now,  therefore, 

be  it 

RESOLVED,  That  time  being  of  the  essence,  the  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code 
of  the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the 
existence  of  an  emergency  and  directs  the  General  Manager  of  Public  Utilities 
to  effect  such  emergency  repairs  in  the  most  expeditious  manner  and  funds 
are  available  in  Hetch  Hetchy  Capital  Project  No.  33-001-336248-66001, 
Tunnels  and  Pipelines.  Moccasin  to  Alameda  East;  expenditures  are  not 
to  exceed  $25,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUARY  2  P  19R6 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.  86-0024-MR 


1-28-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt .No. 

&  Prayer  Type 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Donald  Co  Alvarez 


81B1937-3  1-3 
$100,000.00 


Accident 
Date 


5-12-82 


PI/ 
PD 


A 


Settlement 


$  25,000.00 


Agnes  Evers 


84S0050-1 
$250,000.00 


7-6+ 


8-24-84 


55,000.00 


Anthony  M.   Loguidice    (82B1703-1       17-3  4-  7-83) 

($50,000.00  ) 
Shirley  J.   Hall  (82B1703-3       17-3  4-  7-83) 

($15,000.00  ) 
Peter  J„  Demos  and     *(82Bl703-5       17-3  4-  7-83) 

Lisa  Demos  ($540.23  ) 

* (Demos  to  pay  $3,110.00  to  CCSF   ,   $400.00  to 
S.  Hall,  as  part  of  settlement.) 


A($6,880.00) 

A($  750.00) 

B($  360.00) 

7,990.00 


Ram  Prasad 


82B1256-1  3-7 
$25,000.00 


1-18-83 


A 


13,500.00 


Mazie  Lee  Smith  aka  82T5428-1  11-9 
Mazzie  Lee  Smith  $100,000.00 


6-  2-83 


17,500.00 


Lament  Taylor 
now  an  adult 

Judgments 

I 

None 


B0B2237-1  4-4 
$15,000.00 


5-  6-81 


A 


10,000.00 


$128,990.00 


Total  Settlements:  (8) 
Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  28,  1986. 


Romaine  A.  Boldridge,  Secritary 


1-28-86 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUMTY  OF  SAN  FRANCISCO 


No.  


WHEREAS,  the  Water  Department  Capital  Improvement  Program 
proposes  capital  improvement  and  facilities  maintenance  priorities 
for  funding  in  the  1986-87  budget;  and 

WHEREAS,  the  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the  scope, 
cost  estimate  and  schedule  of  proposed  capital  improvements  needed 
for  the  reliable  operation  of  San  Francisco's  power  generation  and 
water  storage  facilities  over  the  next  six  years;  and 

WHEREAS,  funding  for  the  planned  capital  investments  will 
be  available  from  water  rates  charged  to  City  and  Suburban  customers; 
and 

WHEREAS,  the  proposed  amount  of  revenue- funded  capital  improvements 
for  1986-87  is  consistent  with  previous  projections  for  rate-setting 
purposes;  now  therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  adopts  the 
Water  Department  Capital  Improvement  Program,  1986-87  through 
1991-92,  as  recommended  by  the  General  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  2 


Secretary,  Public  Utilities  Commissmn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


RESOLUTION  No  . 


WHEREAS,  The  Hetch  Hetchy  Capital  Improvement  Program  proposes 
"hrilJelsrbXt"?        '"^'^^''"^  '-^nter.r.e  priorities  fl  funding  in 

_  WHEREAS,  The  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the  scope  cost 
estimate  and  schedule  of  proposed  capital  improvements  needed  for  the 
reliable  operation  of  San  Francisco's  power  generation  and  water  storage 
facilities  over  the  next  six  years;  and  ^ 

WHEREAS.  Funding  for  the  planned  capital  investments  is  available 
from  revenues  generated  by  the  Hetch  Hetchy  project;  now,  therefore  be  it 

HPtrhS^rSi  I^'^        ^"i^V^  Utilities  Commission  adopts  the  Hetch 
Hetchy  Capita    Improvement  Program,  1986-87  through  1991-92,  recommended 
by  the  General  Manager. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  'JANUAay  2  8  1986 


Secretary,  Public  Utilities  CommiMon 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FBANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  October,  November  and 
December,    1985,   of  charges  for  damages  against  miscellaneous 
debtors,   San  Francisco  Water  Department,    in  the  amount  of 
$6,448.56,   and  a  write-off  from  a  negotiated  settlement  in 
the  amount  of  $274.19. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  UANiJARY^  9,  R  - 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCIS<:0 

RESOLirriON  Na   


RESOLVED,  That  thi  s  Commi  ssion  approves  the  specifications  as 
prepared  and  recominended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

Municipal  Railway  Contract  No.  MR-861 ,  Geneva  Carbarn  Shop 
Building,  Fire  Protection  System;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
i s  hereby  determi ned  to  be  categorl cal ly  exempt  from  the  Cal i fornia 
Environmental  Quality  Act  under  Class  1(f)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 'JANUARY  2  8  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTr  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^^"^^^^^ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Contract  for  the  Engineering  Design  of  the  Central  Pump 
Station  as  satisfactorily  completed  and  authorizes  final  payment  in  the  amount 
of  $3,379.59  to  the  Consultant,  Foster  Engineering,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    "JANUARI  2  8  1986 


lARY.  2  8  1986 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cirv  AND  COUP<TV  OF  SAN  FRANCISCO 


RESOLUTION  No.  jS^-fiOnO 


RESOLVED.  That  this  Commission  accepts  the  work  performed  under  Water 
Department  Contract  No.l912,  8-Inch  Ductile  Iron  Main  Installation  in  Burrows 
Street  between  Hamilton  and  Bowdoin  Streets  as  satisfactorily  completed; 
approves  Credit  Contract  Modification  No.l  in  the  amount  of  $2,412.50  and 
authorizes  final  payment  in  the  amount  of  $58.70  to  the  Contractor.  Uniacke 
Construction.  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUARY  ZG1986 


777: 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  . 


WHEREAS,   Section  99277  of  the  California  Public 
Utilities  Commission  regulations  which  governs  the  Transportation 
Development  Act  requires  a  competitive  bid  process;  and 

WHEREAS,   The  City's  Public  Utilities  Commission  last 
authorized  the  circulation  of  a  Request  for  Proposals  to 
provide  paratransit  services  from  July  1,   1983  to  June  30,  1986, 
by  Resolution  No.    83-0133  on  March  22,    1983;  and 

WHEREAS,   The  Public  Utilities  Commission  has  found  that 
the  Paratransit  Broker  has  had  a  significant  and  positive 
impact  on  the  current  comprehensive  paratransit  network; 
and 

WHEREAS,   The  Public  Utilities  Commission  desires  to 
expand  the  scope  and  responsibilities  of  the  Paratransit 
Broker;  and 

WHEREAS,   The  Public  Utilities  Commission  is  intent 
upon  obtaining  the  most  responsible  cost-effective  provider 
of  expanded  paratransit  broker  services;   now,  therefore, 
be  it 

RESOLVED,   that  this  Commission  hereby  authorizes 
circulation  of  a  Request  for  Proposals  to  provide  paratransit 
broker  services  from  July  1,   1986  to  June  30,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

3ANUARY  2  8  1986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITItS  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Agreement  with  Kennedy/ Jenks  Engineers  for  Alternative 
Means  of  Providing  Additional  Water  to  the  San  Francisco  Water  Department 
as  satisfactorily  completed  and  authorizes  final  payment  in  the  amount 
of  $5,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  us  meeting  of  JANUAR);  2  8  1986 


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNTY  Of  SAN  FRANCISCO 


WHEREAS,   San  Mateo  Superior  Court  Action  No.    265-154,  entitled 
Richard  Dahl,   et  al.   v.   Challenge  Development,    Inc.,   et  al,.  was 
filed  by  several  homeowners  and  residents  of  Pacifica  for  damages 
arising  from  mudslides  and  flooding  that  occurred  on  and  after 
January  4,    1982;  and 

WHEREAS,   San  Francisco  is  a  named  defendant  in  the  foregoing 
action;  and 

WHEREAS,   said  action  was  consolidated  with  three  other 
lawsuits  involving  over  100  plaintiff  families;  and 

WHEREAS,  following  lengthy  negotiations  between  all  of  the 
parties,  a  settlement  of  said  lawsuits  has  been  negotiated  by  the 
Settlement  Court ,  and 

WHEREAS,   said  settlement  appears  fair  and  equitable  and  in  the 
best  interests  of  the  City  and  of  the  people  of  San  Francisco,  now, 
therefore ,  be  it 

RESOLVED ,   that  on  recommendation  of  the  General  Manager  of 
Public  Utilities,    the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,    and  the  City  Attorney,    and  in 
consideration  of  filing  of  Dismissals  With  Prejudice  of  the  complaint 
and  of  all  cross-complaints  as  to  the  City  and  County  of  San  Francisco 
and  the  execution  by  all  plaintiffs  of  releases  discharging  the  City 
and  County  of  San  Francisco,   this  Commission,   and  all  officers,  agents 
and  employees  thereof  from  all  liabilities,   obligations  and  claims 
which  form  the  basis  for  San  Mateo  County  Superior  Court  Action 
No.   265-154,   this  Commission  hereby  authorizes  and  approves  payment 
to  all  plaintiffs,   in  the  aggregate,   the  total  sum  of  $10,900;  and 
be  it  further 

RESOLVED,    that  the  General  Manager  of  Public  Utilities  and 
the  City  Attorney  are  hereby  authorized  and  directed  to  take  such 
appropriate  steps  as  are  needed  to  effectuate  the  foregoing  settlement, 
including  obtaining  releases  as  to  all  claims  and  dismissals  of  the 
foregoing  action  as  to  the  City  and  County  of  San  Francisco;   and  be 
it  further 

RESOLVED,   that  this  Commission  hereby  requests  the  Controller 
of  the  City  and  County  of  San  Francisco  to  allot  funds  and  to  draw  a 
warrant  against  such  funds  as  are,  or  will  be,  legally  available  in 
payment  of  said  claims  and  settlement  amount . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    JANUARY  .2  8  1986 


Secre ta ry.  Public  Utilities  Commfssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  Na  i^^y<^-f 


WHEREAS,  On  April  11 ,  1984,  an  Agreement  for  Professional 
Services  in  conjunction  with  the  design  and  construction  of  the 
Kirkwood  Powerhouse  Addition  was  made  and  entered  into  by  and  between 
the  City  and  Tudor  Engineering  Company;  and 

WHEREAS,  It  i  s  now  desi  red  to  have  the  Consul tant  provide 
additional  professional  services  during  the  construction  phase  of  the 
project;  and 

WHEREAS.  This  work  was  not  included  in  the  scope  of  the  original 
Agreement,  and  was  stipulated  to  be  negotiated  at  the  end  of  the  design 
phase;  and 

WHEREAS,  Additional  professional  services  beyond  the  original 
scope  of  work  were  provided  by  the  Consultant  during  the  planning  and 
design  phases  of  the  Agreement;  and 

WHEREAS.  $200,000  of  non-completed  tasks  in  the  original 
contract  will  be  applied  to  reduce  the  additional  cost  of  $1,184,029; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Cnief  Engineer,  Public  Utilities  Commission  to 
execute  Amendment  No.  1  to  said  Agreement  in  the  amount  of  $984,029 
with  total  payment  to  the  Consultant,  Tudor  Engineering  Company,  not  to 
exceed  $2,580,729. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     r  3ANUARY  2  8  1986 

at  Its  meeting  of  vr»l^w»-ll^  ■    *j  ^  i^^^ 


Secretary,  Public  Utilities  Commissim 


PUBLIC  UTILITIES  COMMISSION 

Cny  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na . 


WHEREAS,  On  July  27,  1981,  an  Agreement  for  Professional  Services  for 
the  Market  Street  Guideway  Project  was  made  and  entered  into  by  and  between 
the  City  and  Tudor  Engineering  Company;  and 

WHEREAS,  On  October  21  ,  1982,  Amendment  Mo.  1  to  said  Agreement  was 
executed  for  the  purpose  of  completing  the  preliminary  design;  and 

WHEREAS,  On  March  28,  1983,  and  on  February  3,  1984,  Amendments  No.  2 
and  No.  3  to  said  Agreement  were  executed  for  the  purpose  of  performing  the 
final  desi gn  work  for  the  reconstruction  of  the  trol 1 ey  overhead  system  on 
Market  Street;  and 

WHEREAS,  On  July  26,  1984.  and  on  January  22,  1985,  Amendments  No.  4  and 
No.  5  to  said  Agreement  were  executed  for  the  purpose  of  providing  engineering 
services  during  the  construction  phases  of  the  project;  and 

WHEREAS ,  Due  to  the  compl exi ty  of  the  construction  work,  the  need  for 
technical  assistance  is  greater  than  the  effort  which  had  been  anticipated;  and 

WHEREAS,  It  is  now  necessary  to  further  amend  said  Agreement  to  increase 
the  amount  of  work,  extend  the  time  and  provi de  compensation  to  provide 
additional  consul tant  services  duri ng  the  final  construction  phase  of  the 
project;  now,  therefore  be  it 

RESOLVED,  That  thi s  Commi ssion  hereby  authori zes  the  Deputy  General 
Manager  and  Chief  Engi neer,  Publ i  c  Util i  ties  Commi  ssion  to  execute  Amendment 
No.  6  to  said  Agreement  i n  the  amount  of  $89,600  wi th  total  payment  to  the 
Consultant,  Tudor  Engineering  Company,  not  to  exceed  $1,477,520. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

aANUARY  2  8  1986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  704R,  constructing  an 
addition  to  the  existing  auto  and  machine  shop  building  and  doing  related 
work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
December  3,  1985;  and 

WHEREAS,  This  Commission's  Contract  Compliance  Officer  determined 
that  the  low  bidder,  Leslie  G.  Delbon  Co.  did  not  meet  the  MBE/WBE  goals 
of  20  percent  and  10  percent  specified  for  the  contract;  and 

WHEREAS,  This  Commission's  Contract  Compliance  Officer,  after  a 
review  of  the  good  faith  efforts  of  the  low  bidder,  recommended  that  the 
contract,  if  awarded,  be  awarded  to  the  low  bidder,  Leslie  G.  Delbon  Co.; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  704R,  Addition  to  Moccasin  Auto  and  Machine  Shops,  in  the  amount  of 
$218,075.00  to  Leslie  G.  Delbon  Co.,  14186  Alder  Lane,  Sonora,  CA  95370 
as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY   2  81986 


Secretary.  Public  Utilities  Commifiion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  HS-fiGr^7 


WHEREAS.  The  Utilities  Engineering  Bureau  performs  professional 
engineering  and  project  management  services  for  the  departments  and 
bureaus  of  the  Public  Utilities  Commission;  and 

WHEREAS,  From  time  to  time  there  is  a  need  to  provide  assistance 
to  or  supplement  Utilities  Engineering  Bureau  staff  in  the  completion  of 
various  engineering  projects;  and 

WHEREAS,  The  timing  of  any  necessary  assistance  and  professional 
services  cannot  always  be  anticipated  or  pre-schedul ed;  and 

WHEREAS,  The  services  of  a  consulting  engineering  firm,  retained 
for  the  purpose  of  providing  engineering  services  on  an  "as-needed" 
basis,  will  facilitate  the  timely  execution  of  certain  office  and  field 
engineering  functions,  schedule  and  cost  control  problems,  and  project 
management  activities;  now,  therefore,  be  it 

RESOLVED,  That  thi s  Commission  hereby  authorizes  the  Util i ties 
Engineering  Bureau  to  request  qualification  statements,  interview,  select 
and  recommend  to  this  Commission  a  suitable  consulting  firm  to  provide 
the  required  engineering  services  for  a  period  of  twenty-four  months  at  a 
cost  not  to  exceed  $200,000,  subject  to  funds  being  made  available. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY   2  G  1986 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francisco 


RESOLUTION  Na  OOr^R 


WHEREAS,  on  May  17,  1982,  a  site  permit  application  (#82038595)  was 
filed  to  construct  an  office/retail/parking  structure  (hereinafter 
"Project")at  701-711  Van  Ness  Avenue  (Assessor's  Block  #743.  Lots  3, 
4,  5,  6,  6A) ,  and 

WHEREAS,  on  October  21,  1983,  PUC  staff  made  an  initial  determination 
that  the  appropriate  Transit  Impact  Development  Fee  for  said  Project 
was  S429.000.no  and 

WHEREAS,  lacking  any  appeal  to  such  determination  PUC  staff  sent  a 
notice  of  final  determination  of  the  Fee  to  the  Project  Developer  for 
the  same  amount  on  June  18,  1985,  and 

WHEREAS,  pursuant  to  TIDE  regulation,  an  invoice  for  $429,000.00  was 
issued  for  the  Project  on  June  26,  1985,  with  penalties  to  be  inposed 
by  September  27,  1985.  and 

WHEREAS,  Project  had  been  sold  to  United  Bank  S.S.B..  who,  in  turn, 
contested  the  invoice  amount  on  the  grounds  that  the  invoiced  amount 
should  not  have  Included  its  ground  floor  branch  bankin g  operation 
because  such  an  operation  did  not  constitute  an  "office  use"  as 
defined  by  Transit  Impact  Development  Fee  Regulations,  and 

WHEREAS,  due  to  the  circumstances  of  the  objection  to  the  invoiced 
amount,  PUC  staff  suspended  the  imposition  of  non-payment  penalties 
until  the  Conmission  could  make  a  formal  determination  on  contested 
issues,  and 

WHEREAS.  PUC  staff,  in  reviewing  the  plans  of  the  building  has  concluded 
that  branch  banking  operations  do  constitute  a  financial  service  to  the 
public  and  are  within  the  definition  of  "office  use"  in  the  Regulations, 
and 

WHEREAS,  PUC  staff,  in  reviewing  the  plans  of  the  building  also  conclude 
that  the  initial  determination  was  in  error  and  that  the  correct 
determination  should  be  a  fee  of  $432,190.00.  and 

WHEREAS,  the  Public  Utilities  Commission  has  duly  reviewed  and  discussed 
the  issues  involved,  now  therefore  be  it 

RESOLVED,  that  the  Transit  Impact  Development  Fee  for  701-711  Van  Ness 
Avenue  be  revised  to  $432,190.00  and  be  it  further 

RESOLVED,  that  the  Fee    be  paid  one  working  day  following  the  formal  date 
of  this  resolution  if  interest  penalties  and  special  assessment  liens 
against  the  property  are  to  be  avoided. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    OANUARY  2  a  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


OIANNE  FEINSTEIN,  MsvO' 

RUDOLF  NOTHENeEnQ.  Gensral  ManBO«r 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  3.  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Friday,  February  7,  1986,  at 
8:30  a.m.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(b)  and  Charter  Section  3.500(f),  regarding  cable  car 
litigation. 


RAB:gj 

cc:     Members,  PUC 
R.  Nothenberg 
G,  Krueger 
K.  Foley 
L.  Jed 
L.  Pio 
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ROMAINE  A.  BOLDRIDGE 


Secretary 


MEMORANDUM 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  T.  L.  CffUNG 

Deputy  General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


January  29.  1986 


Highlights 

With  two  Hatch  Hetchy  crews  working  10-12  hours  per  day.   it  appears  that 
emergency  repairs  to  the  invert  of  the  interior  lining  of  San  Joaquin  Pipeline 
No.  3  will  be  completed  by  January  31.  a  week  sooner  than  originally  anticipated. 
Engineers  from  the  Utilities  Engineering  Bureau  will  conduct  an  on-site  inspection 
on  January  31.     Filling  of  the  pipeline  will  commence  during  the  early  part 
of  the  first  week  in  February,  to  assure  returning  the  pipeline  to  service  on 
or  before  Tuesday.  February  18.  in  order  to  fulfill  the  Water  Department  request 
for  300  mgd. 

Seasonal  precipitation  to  date  is  about  at  the  "normal-to-date"  level. 
With  most  of  that  occurring  in  November.     Unfortunately,  the  snowpack  water 
content  is  only  two-thirds  of  what  it  should  be  at  this  time.     Inflows  into 
our  mountain  reservoirs  during  the  fall  were  somewhat  higher  than  normal.  At 
this  time,  the  outlook  is  that  Hetch  Hetchy  Reservoir  may  come  close  to  filling 
if  the  snowpack  continues  to  be  at  tlZ  of  normal  through  the  next  three  months. 
The  February  1  snow  surveys  will  surely  bring  this  outlook  into  clearer 


focus , 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

uapac 1 L V 

Storage  in 
Acre-Feet  on 

Pe  rcen  t 
of 

Capacity 

Tan      1       1  QRft 

Jan .   i ,   1 yoD 

Hetch  Hetchy 

360.400 

179.712 

50 

174,112 

48 

Lake  Lloyd 

273, 3A5 

104.002 

38 

148,573 

54 

Lake  Eleanor 

27,100 

4,141 

15 

2,401 

_9 

660,845 

287.855 

44 

325,086 

49 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of 
December  remains  at  150  mgd  by  the  use  of  San  Joaquin  Ppelines  1  and 
2,  both  at  full  capacity. 

Power  Production 

During  the  month  of  December,  Moccasin,  Robert  E.  Kirkwood  and  Dion  R. 
Holm  Powerhouses  generated  29.380,  30.688  and  32.132  million  kilowatthours, 
respectively,  for  a  total  of  92.200  million  kilowatthours.  having  a  value  in 
excess  of  $3,400,000. 


PUBLIC  UTILITIES  COMMISSION 
CITY  AMD  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN.  Mavoi 

RUDOLF  NOTHENBERG.  Gi-ne<al  Manjg«t 

UTILITIES  ENGINEERING  BUREAU 

LEO  JED.  Depuiv  Gcni-iol  Manjgcr  and  Cliicl  Enginet;' 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  METCHY 
WATER  AND  PQWEH 


SAN  FRANCISCO 
WATER  DEPARTMENT 


February  6,  1986 


MEMORANDUM 


TO: 


FROM: 
SUBJECT: 


Members,  Public  Utilities  Commission 
Commissioner  H.  Welton  Flynn,  President 
Commissioner  Arthur  V.  Toupin,  Vice  President 
Commissioner  Joseph  F.  Barletta 
Commissipner  Jeffrey  Lee 
Rudolf  Nbjtl^enberg,  General  Manager 

Leo  Jed^ 

Authorizli\tion  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission  delegated  to 
the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General  Manager  and 
Chief  Engineer  authority  to  execute  construction  contract  modifications  in 
amounts  up  to  $50,000  or  10%  of  the  original  contract  amount,  and  to  report 
quarterly  all  contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the  period 
July  1,  1985  through  January  31,  1986. 

MR-638  -    J-Line  Church  Street  Track  Reconstruction,  Street  Repairing  and 
Sewer  Repair. 

A.  Contract  Modification  No.  5,  a  debit  of  $5,054.70. 

Provided  for  repairs  to  City-Furnished  portable  LRV 
crossovers  as  follows: 

1.  Repair  10  broken  rails  on  3  crossovers. 

2.  Replace  all  32  tips. 

3.  Build  up  and  re-grind  6  gauge  edges. 

4.  Replace  2  missing  guard  rails. 

B.  Contract  Modification  No.  6,  a  debit  of  $6,946.00. 
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Memo  to  PUC  Members 

Authorization  of  Contract  Modifications 
February  6,  1986 
Page  2 


Furnish  and  Instal 1  runners  and  additional  maintenance  on 
temporary  overhead  frogs  on  portable  crossovers  at  four 
locations  on  the  J-Line. 

Total  Contract  Modifications  on 
MR-638  =  $57,271.70  (6.4%  of  contract) 

MR-836  -    Geneva  Carbarn,  Construction  of  New  Trackwork  and  Shop  Building. 

A.  Contract  Modification  Mo.  19.  a  debit  of  $22,604.00. 

1.  Bonding  of  rehabilitated  track; 

2.  Place  junction  boxes; 

3.  Place  conduit  to  TV  inspection  pit; 

4.  Make  electrical  connection  to  roll-up  door; 

5.  Install  electrical  outlet  in  kitchen. 

B.  Contract  Modification  No.  20.  a  debit  of  $10,755.00. 

1.  Relocate  power  supply  conduit; 

2.  Revise  locations  of  impedance  bonds; 

3.  Replace  signal  conduit  &  wiring  to 
Poles  025,  026,  and  027; 

4.  Replace  electrical  conduit  &  wiring  at  S.  Ladder  Track; 

5.  Repair  pedestrian  signal  conduit  at  Poles  061  and  065; 

6.  Relocate  electrical  panels; 

7.  Furnish  time  clocks. 

C.  Contract  Modification  No.  21,  a  credit  of  $91,00. 

1.  Provide  bonding  at  Crossover  No.  5; 

2.  Install  steel  bent  plates  at  Clerestory  roof; 

3.  Delete  portion  of  landscaping  and  irrigation  work; 

4.  Delete  wall  removal  and  replacement. 

D.  Contract  Modification  No.  22,  a  debit  of  $10,308.00. 

1.  Add  and  substitute  relays  in  track  switch  controls; 

2.  Add  relays  to  isolate  track  controls; 

3.  Delete  power  supplies  from  certain  track  controls; 

4.  Miscellaneous  revisions  to  track  control  systems. 

Total  Contract  Modifications  on 

MR-836  =  $256,123.96  (5.4%  of  contract) 
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MR-816  -    Forest  Hill  Station  Improvements  -  Phase  B. 

A.  Contract  Modification  No.  20,  a  debit  of  $3,126.00. 

Provided  for  the  extra  work  required  for  the  detailed 
pai  nti  ng  of  the  exteri or  ornamentati  on  on  the  Forest  Hi  1 1 
Station  Building. 

B.  Contract  Modification  No.  21,  a  debit  of  $7,000.00. 

Provided  for  an  increase  in  the  estimated  force  account 
amount  of  $45,000.00  which  was  provided  for  under  Contract 
Modification  No.  15.  The  work  required  to  prevent  the  water 
leaking  into  the  station  at  various  locations  was  more 
extensive  than  originally  estimated  for  under  Modification 
No.  15.  Additionally,  the  existing  waterproofing  on  the  top 
of  stairway  No.  1  was  deteriorated  and  had  to  be  replaced  at 
an  estimated  cost  of  $2,000.00. 

C.  Contract  Modification  No,  22,  a  debit  of  $3,191.00. 

1.  Add  drain  at  bottom  of  inbound  stairway  1. 

2.  Substitute  surface  mounted  1 ighting  fixture  (2) 
locations  for  specified  fixtures  which  would  not  mount 
properly. 

D.  Contract  Modification  No.  23.2,  a  debit  of  $814.00. 

1.  Plumbing  Revisions; 

2.  Substitute  new  ceramic  tile  for  salvaged  tile  (credit); 

3.  Substitute  painted  steel   handrails  for  stainless  steel 
handrails  (credit); 

4.  Minor  no  cost  revisions. 

Total  Contract  Modifications  on 
MR-816  -  $182,475.03  (3%  of  contract) 

HH-724  -    Trolley  Overhead  Reconstruction  and  Related  Work,  Market  Street, 
Fremont  to  Jones  Streets. 

A.      Contract  Modification  No.  3,  a  debit  of  $45,876.00. 

1.     Decrease  in  the  quantities  of  bids  Items  14, 

15,  17,  20.  21  ,  22  and  44    ($34,124) 


2.     Increase  in  the  lump  sum  unit  price  of 

bid  item  92  from  $450,000  to  $530,000    $80,000 
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B.      Contract  Modification  No.  5,  a  debit  of  $45,733.00. 

1.  Furnish    and    install    revised    differential     dead  end 
assemblies. 

2.  Furnish  and  install  revised  street  car  crossovers  as  per 
revised  drawings. 

3.  Furnish  and  construct  the  new  overhead  system  as  per 
revised  drawings. 

4.  Revise  new  work  to  Circuit  D-14  as  per  sketch  (SK850  424 
TCW) 

Items  1-4    $13,300 

5.  Decrease  in  the  quantities  of  bid  items  14, 

19,  35  and  45    ($12,567) 

6.  Increase  in  the  lump  sum  unit  price  of  bid 

item  92  from  $530,000  to  $575,000    $45,000 

Total  Contract  Modifications  on 
HH-724  =  $194,778  (6.2%  of  contract) 

HH-725  -    Trolley  Overhead  Reconstruction  and  Related  Work 
Market  Street,  Steuart  to  Fremont  and 
Jones  to  Duboce  Street 

Contract  Modification  No.  1 ,  a  debit  of  $23,149,35. 

1.  Furnish  and  construct  the  new  overhead 
trolley  wire  system  with  minor  additions 
and  changes  due  to  additions,  deletions 
and  relocations  of  pole  and  eyebolts  at 
various  locations; 

2.  Strip  insulation  from  the  feed  span  cable 
for  the  installation  of  the  three  bolt 
clamps ; 

3.  Revise  alignment  of  the  south  bound 
trolley  wires  and  right  hand  turn  at 
South  Van  Ness  Avenue  and  Market  Street; 

4.  Reorder  special  overhead  hardware. 

Total  Contract  Modification  on 
HH-725  =  $23,149.35  (.7%  of  contract) 
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86-020 


call  to  Order:     2:10  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V,  Toupin, 
Commissioner  Joseph  F.   Barletta,   Commissioner  Jeffrey  Lee 


Excused :  None 


The  Minutes  of  the  special  meeting  of  January  21,  1986  and  regular 
meeting  of  January  28,  1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the 
Public  Utilities  Commission, 


RESOLUTION 
NO. 

The  following  resolution  was  adopted  in  Executive 
Session  on  February  7,  1986: 

86-0040        GM      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  Professional  Services  Agreement  with  Smith, 
Goerss  &  Ferneborg,   Inc.,   for  an  amount  not  to  exceed 
$19,000,  to  conduct  a  recruitment  program  for  staffing 
the  position  of  Water  Department  General  Manager  and 
Chief  Engineer. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0041        GM      Requesting  the  Board  of  Supervisors  to  authorize  this 
Commission  to  apply  for,  accept  and  expend  $1,098,000 
of  federal  capital  assistance  and  required  local  match 
funds  to  complete  final  design  and  engineer ing  for  the 
Market  Street  Transit  Thoroughfare  and  F  Line 
Streetcar  Project . 

Vote:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0039        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$63,750. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0042  MR  Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,  totaling  $125,856,  for 
settlement  of  claims  against  the  Municipal  Railway ,  in 
the  month  of  January  1986. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-021 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0043        WD      Approving  the  transfer  of  unclaimed  Water  Department 
Consumers*  Guarantee  Deposits,   in  the  amount  of 
$23,758.27,   to  the  City  and  County  of  San  Francisco 
General  Fund. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0044        WD      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1932,   8-Inch  Ductile  Iron 
Main  Installation  in  Fifth  Street,  between  Market 
and  Townsend  Streets. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0045        HH      Awarding  Hetch  Hetchy  Contract  No.   HH-752R,  Slope 

Protection  at  Kirkwood  penstock  Valve  House,  in  the 
amount  of  $154,785,  to  R.   L.   Chaides,  Contractor. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolu t ion  was  adopted : 

86-0046        HH      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1894R,   20-Inch  Steel  Main 
Installation  in  San  Aleso  Avenue,   Darien  Way  and 
Westgate  and  upland  Drives,  as  satisfactorily 
completed;  approving  Debit  Contract  Modification  No, 
1  in  the  amount  of  $507.85;  and  authorizing  final 
payment  in  the  amount  of  $19,092.69  to  Stacy  and 
Witbeck,   Inc.,  Nationwide  Construction  Consultants, 
Inc.  and  Frank  H.   Mock,  A  Joint  Venture,  Contractor. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0047        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-675R,   Bryant  Building,  New  Shop  and  Storage 
Facilities,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.   4  in  the  amount  of 
$6,644;  and  authorizing  final  payment  in  the  amount 
of  $6,730.38  to  Anderson  Constructors,  Inc., 
Contractor . 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-022 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted : 


86-0048        GM      Appointing  William  E.   Downing  as  an  alternate  to  the 
Board  of  Trustees  of  the  Transport  Workers  Union  - 
San  Francisco  Municipal  Railway  Trust  Fund. 

Vote:     Ayes  -  Flynn,   Toupin,   Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0049         MR      Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  negotiations  with  Booz,  Allen  & 
Hamilton,  Inc.,  for  services  related  to  the 
development  of  a  detailed  Maintenance  Management 
Program  for  the  Cable  Machinery  Department  of  the 
Municipal  Railway,   for  an  amount  not  to  exceed 
$400,000,   for  a  period  of  12  months. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Lee,  the 
following  resolut ion  was  adopted : 

86-0050        MR      Authorizing  the  General  Manager  of  Public  Utilities 
to  circulate  a  Request  for  Proposals  to  obtain 
consulting  assistance  in  connection  with  the 
revision  of  the  San  Francisco  Municipal  Railway 
Operator  Rule  Book. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted : 

86-0051        MIS     Authorizing  the  General  Manager  of  public  Utilities 
to  enter  into  a  contract  with  Infomanage,   Inc. ,  for 
technical  consulting  services  related  to  the 
implementation  of  a  new  Vehicle  Maintenance  System 
for  the  Municipal  Railway,   for  a  period  not  to 
exceed  24  months ,  and  for  an  amount  not  to  exceed 
$190,000. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

86-0052        E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  an  amendment  to  a  contract  with 
J.  A.  Boyd  and  Associates  to  de-obligate  $100,000  to 
pay  for  computer  hardware  maintenance  and  software 
license  fees , 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-023 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0053         E        Authorizing  the  transfer  of  $13,000  from  Hetch 

Hetchy  Object  231,  Data  Processing  Equipment,  to 
Object  120,  Other  Current  Services. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0054        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
enter  into  a  Professional  Services  Agreement  with 
Wallace  G.   McQuat  &  Associates,   Inc.,   for  services 
related  to  solicitation  of  third  party  developers 
for  cogeneration  at  San  Francisco  General  Hospital, 
for  an  amount  not  to  exceed  $50,000. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted ; 

86-0055        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
enter   into  a  Professional  Services  Agreement  with 
the  California  Environmental  Internship  Program  for 
the  provision  of  student  interns,   for  the  amount  of 
$37,000. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted: 

86-0056         EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
execute  a  Professional  Services  Agreement  with 
Newcomb/Anderson  Associates  to  perform  energy  audits 
on  29  San  Francisco  Unified  School  District  (SFUSD) 
facilities,   for  the  amount  of  $85,000,  subject  to 
the  adoption  by  the  SFUSD  Board  of  a  Resolution  of 
Commitment  to  accept  Federal  Institutional 
Conservation  Loan  funds . 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lenvin,  the 
following  resolution  was  adopted : 

86-0057        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
circulate  a  Request  for  Proposals  for  services 
related  to  cogeneration  project  development  at  the 
Hall  of  Justice,   County  Jail,  and  Rossi  Swimming 
Pool . 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-024 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0058         EC      Authorizing  the  Bureau  of  Energy  Conservation  to 

execute  a  Professional  Services  Agreement  with  BTU 
Consultants  to  perform  heating  plant  optimization  on 
69  boilers  and  furnaces  in  66  major  energy  consuming 
municipal  facilities,   for  the  amount  of  $40,000. 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted  in  Executive  Session: 

86-0059        E        Authorizing  the  City  Attorney  to  settle  the 

litigated  claim  of  Underground-Railco  Multi  vs.  City 
and  County  of  San  Francisco,  Superior  Court  No. 
840-065,   in  the  amount  of  $680,000;  and  requesting 
the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  make  funds  available  in  payment  of 
said  claim  against  the  City  and  County  of  San 
Francisco . 

Vote:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******** 

Public  Hearing  —  Concerning  application  for  $1,098,000  of  Federal 
Aid  Urban  System  capital  assistance  and  local  matching  funds  to 
complete  final  design  and  engineering  for  the  Market  Street  Transit 
Thoroughfare  and  F-Line  Streetcar  Project,     (A  transcript  of  the 
public  hearing  is  on  file  with  these  minutes.) 

Mr.  Nothenberg  stated  that  this  project  had  been  before  the 
Commission  in  November  1985  when  the  Commission  approved  the 
program.     The  Federal  Aid  Urban  System,  which  will  provide  the 
funding  for  the  program,  requires  that  a  public  hearing  be  held. 

Mr.   Lee  Knight,   Planning  Manager,   Market  Street  Planning  Project, 
said  that  the  purpose  of  this  grant  will  be  to  permanently 
reconfigure  the  street  by  widening  the  boarding  islands  and  the 
adjacent  traffic  lanes. 

President  Flynn  opened  the  meeting  to  the  public. 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,  said  that  the 
organization  wanted  to  reaffirm  its  support  for  the  Market  Street 
Transit  Thoroughfare  and  F-Line. 

The  public  hearing  was  closed. 


******** 


86-025 


Report  of  the  General  Manager 


Municipal  Railway  Budget 

Mr,   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  following  adjustments  by  the  Mayor's  Office  regarding  the 
amount  of  general  fund  support  and  cuts  made  by  staff,  the  Municipal 
Railway  proposed  budget  is  in  balance  and  funded  at  the  100%  Mayor's 
Office  allocation  level.     if  it  is  possible  for  the  Mayor  to  fund 
the  department  at  the  100%  level,  service  cuts  will  not  be 
required.     Staff  was  required  to  submit,  and  did  submit,  a  90% 
budget . 

0' Shaughnessy  Low  Output  power  Plant  Project 

Mr.  Nothenberg  reported  that  the  cost/benefit  ratio  on  the 
O'Shaughnessy  Low  Output  Power  Plant  Project  had  changed  due  to  a 
decline  in  energy  costs.     Therefore,  staff  placed  the  project  on 
hold. 

******** 

Announcements 

President  Flynn  announced  that  the  Commission  met  in  executive 
session  on  February  7,  1986  and  authorized  a  contract  with  the 
executive  search  firm  of  Smith,  Goerss  &  Ferneborg,  Inc.  to  recruit 
a  General  Manager  for  the  Water  Department. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION  ON  AN 
ATTORNEY-CLIENT  MATTER:      3:05  P.M. 


Secretary 
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MR.    FLYNN:      The   report  by  the  general  manager. 
Mr.  Nothenberg? 

MR.   NOTHENBERG:     Mr.    President,   Members,    I  have 
a  number  of  items  that  may  take  a   few  minutes   to  discuss. 
I  wonder  if  it  might  be  —   if  you  would  care  to,  Commissioner, 
get  the  public  hearing  over  with  so  we  can  dispense  with 
the  public  stenographer  and  get  that  paid  for  and  send  her 
on  her  way. 

MR.   FLYNN:      In  the  interests  of  the  budget. 

MR.   NOTHENBERG:      In  the  interests  of  the  budget. 

MR.   FLYNN:     May  I  read  the  following  matter  before 
the  Public  Utilities  Commission  which  is  recommended  for 
action  as  stated,   by  the  general  manager  of  the  Public 
Utilities,   and  the  city  attorney  where  applicable. 

We  do  have  a  special  order  of  business,   and  this 
is  a  public  hearing.     The  item  being  concerning  the  Public 
Utilities  Commission's  application  for   1,098,000  of  Federal 
Aid  Urban  System  capital  assistance  and  local  matching  funds 
to  complete  final  design  and  engineering  for  the  Market 
Street  Transit  Thoroughfare  and   'F'    Line  Streetcar  Project. 

This  is  a  public  hearing.     Anyone  desiring  to  speak 
for  or  against  the  issue  will  please  give  their  name  to 
the  secretary,   or  you  can  stand  and  raise  your  hand  and 
the  chair  will  recognize  you. 

Let's  have  first  the  presentation  of  the  item. 

Yes? 

MR.   KNIGHT:     Mr.   President  — 


MR.    FLYNN:      I   want   to   present   the    item  before 
we   listen   to   the  public ,    please . 
Mr.  Nothenberg. 

MR.   NOTHENBERG:     Mr.    President,   very  briefly  this 
an  item  that  has  been  before  you  as  a  substantive  matter 
a  variety  of  times,  most  recently  in  November,   when  the 
commission       agreed  to  the  program  that  had  been  developed 
by  Lee  Knight  and  the  Market  Street  Advisory  Committee  for 
about  a  year's  amount  of  work  involving  some  commission 
members  and  others. 

The   funding  for  that  item  is   lagging  behind  the 
policy  adoption  of  the  commission.      It  is   federal  —  FAU 
money  which  requires  that  a  public  hearing  be  held  hence 
the  formal  public  hearing. 

Substantively,    to  the  commissioners,   you  have 
looked  —  you  may  recall  we  had  significant  debate  on  this 
issue  that  we  separate  the  Market  Street  improvement  from 
that  portion  between  Steuart  and  12th  and  the  portion  from 
11th  essentially  down  to  Castro  or  to  Duboce.     That  issue 
will  come  before  you  separately . 

This  piece  you  have  before  you  today  is  the 
federal  grant  application  for  that  portion  of  the  program 
which  you  have  heretofore  approved,   and  it  is  a  formality 
that  is  required  by  the  operation  of  federal  law. 

If  there  are  some  substantive  questions  about 
the  project  yourself,   our  project  manager,   Lee  Knight,  is 
here  to  answer . 

I  would  merely  remind  the  commission  that  as  a 
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policy  matter  you  have  already,  as  the  face  sheet  indicates, 
adopted   this   policy  on  November   26th   to  carry  out  the 

directions  of  the  Board  of  Supervisors  of  some   18  months 

ago . 

So  if  any  of  you  particularly  new  to  the  project 
have  some  subsequent  questions  about  what  this   is,   we  can 
give  you  a  brief  synopsis  if  the  commission  cares  to  hear 
any  of  this  and,    yes,    Lee  is  here. 

MR.   FLYNN:      That  would  be  beneficial. 
MR.    KNIGHT:      President  Flynn,   Members,   as  the 
general  manager  has   indicated ,    this   initiative  is  consistent 
with  a  board  policy  resolution  adopted  several  years  ago 
in  February  of   1983,    in  fact,   which  called  for  Market  Street 
to  be  reconfigured  to  conform  with  a  four-lane  Muni  Transit 
operating  scheme  including  the  retention  of  the  boarding 
islands   for  center  lane  transit  as  well  as  the  retention 
and  reconstruction  of  our  streetcar  tracks  in  the  street. 

The  commission  heard  and  approved  of  this  item 
unanimously  on  November  26th  and  also  approved  of  a  reso- 
lution enabling  the  Assistant  General  Manager  of  Finance 
to  pursue  a  grant  application. 

The  reason  that  we  are  here  today,    again  as  the 
general  manager  indicated,    is  that  the  Urban  Mass  Transit 
Administration  for  whom  we  will  be  rece iving  their  funds 
requires  there  be  a  public  hearing,   hearing  support  and 
objections  to  the  funding  arrangements. 

The  essence  of  what  we  are  here  for,    just  to  recap 
for  some  of  you,    in  the  portion  of  Market  Street  between 


1 2th   and   the   waterfront ,    specifically   Steuart   Street ,  we 
are  propos ing   to  operate   four   lanes  of  Municipal   Rai Iway 
transit  service  as  has  been  proceeding  since  August  7th. 
Right  now  we  have  a  trial  operation  on  the   street  that  is 
operating  under  this  configuration. 

The  purpose   for  this  capital  grant  will  be  to 
permanently  reconfigure  the  street  primarily  for  the  purpose 
of  widening  the  boarding  islands  and  the  adjacent  traffic 
lanes  for  the  safety  and  convenience  of  Muni  patrons. 

This  will  require  some  reconstruction  of  the  curb 
and  streetcars.     The     street  needs  to  be  reconstructed  and 
repaved  as  well  as  our  streetcar  tracks. 

We  intend  to  do  all  of  this  work  with  the  1968 
beautif ication  project  cons  is tent  with  those  original 
beautif ication  plans.     That's  the  essence  of  what  we  are 
proposing. 

The  commission  has  taken  formal  action  on  that . 
We  are  here  today  to  hear  public  comment. 

MR.   FLYNN:     Thank  you  very  much. 

Any  questions  of  Mr.   Knight  and  the  staff  by 
commissioners? 

Any  questions  of  the  commiss ioners ? 

Thank  you  very  kindly. 

Anyone  from  the  public  desire        Mr.   Rolfe,  please. 

MR.   ROLFE:     Mr.   Commissioners,    I'm  Normal  Rolfe 
speaking  for  San  Francisco  Tomorrow ,       R-o- 1- f-e ,    by  the 
way . 

I   just  want  to  reaffirm  support  for  Market  Street 
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Thoroughfare   and    'F'    Line   and   urge   the   powers    to   be  passed 
on  this   so   the   line  can  also  approve  it. 

MR.    FLYNN:      Thank  you,    Mr.  Rolfe. 

Anyone  else  from  the  public  desire  to  speak  for 
or  against  the  matter  before  the  conunission? 

Then ,   Commissioners ,   do  I  hear  a  motion  to  approve 
or  disapprove? 

MR.   TOUPIN:      I  move  to  approve. 

MR.   LEE:  Second. 

MR.   FLYNN:      Properly  moved  and  second  that  the 
Item  8  be  adopted.     The  public  hearing  is  closed . 

All  in  favor  of  the  motion  as  moved  and  second 

vote  aye. 

COMMISSION  MEMBERS:  Aye. 

MR.   FLYNN:     Those  opposed? 

The  ayes  have  it  and  such  shall  be  law. 

Thank  you. 

(Whereupon,   at  2:25  o'clock  p.m.   the  proceedings 
were  concluded.) 

 oOo  


STATE   OF  CALIFORNIA 


CITY  AND   COUNTY  OF   SAN  FRANCISCO) 


S5  . 


I,    SUZANNE  G.   C.   MILLER,    a  Notary  Public  in  and 
for  the  City  and  County  of  San  Francisco,    State  of 
California,   do  hereby  certify: 

That  the  foregoing  proceedings  were  reported  at 
the  time  and  place  therein  stated  by  me,   a  Certified 
Shorthand  Reporter,   and  thereafter  transcribed  under  my 
direction. 

I  further  certify  that  I  am  not  interested  in 
the  outcome  of  said  action,   nor  connected  with,   nor  related 
to  any  of  the  parties   in  said  action. 

IN  WITNESS  WHEREOF,    I  have  hereunto  set  my  hand 

and  affixed  my  seal  of  office  this  ^j^.J?'^'^day  o  f  J/j  /im  tcu^./ 

/ 

1986. 
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:  OFFICIAL    SEAL  = 

SUZA^rjE  G.  C.  MILLER  i 

fe"-    *VJ   NOTARY  ?:y)i\C    C;,LifC:^MA  5 

=         ^ -y   Cirr  i  COU.JTY  OF  SAN  FRANCISCO  : 


FRANCISCO  : 
My  Commissro.i  expires  Jan,  15, 1988  = 
iiiiiiii*itMiiiiti)ii*i<iiiii*«ii(iiiiiiiiiti(t  lit  a 


/     NOTARY"  PUBLIC 
in  and  for  the  City  and  County  cjj 
San  Francisco,    State  of  Califorria 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.      86  -  0039MR 


2-11-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt .No. 
&  Prayer 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Mary  Bolds  aka 
Mary  V.  Bolds 


82B5238-1 
$50,000o00 


1-7 


10-20-82 


A 


$  8,750=00 


Gail  Clancey 


83B0631-1 
$500,000.00 


2-7 


10-17-83 


A 


35,000.00 


James  C,   Dodge  aka 
James  Clayton  Dodge 


8  4C000  8-1         1-4  7-12-8  4  A ($9, 600. 00) 

$42,000.00  B($  400.00) 

10,000.00 


Douglas  Fineberg  81B1202-1 

and  $25,000.00 
Theresa  R.   Teitelbaum  81B1202-2 


and 

Theresa  Teitelbaum 
as  Guardian  ad  Litem 


$25,000.00 

81B1202-3 

$25,000.00 


of  Lisa  Teitelbaum,   a  minor 
and 

Margie  Hong  81B1202-4 

and  $25,000„00 
Margie  Hong  81B1202-5 
as  Guardian  ad  Litem  $25,000=00 
of  Tanisha  Hong,   a  minor 

Judgments 

None 


19-3 
19-3 


19-3 


19-3 
19-3 


1-  1-82) 
) 

1-  1-82) 


1-  1-82) 


1-  1-82) 
) 

1-  1-82) 
) 


A($l, 800.00) 
B($  200.00) 
A($4, 000.00) 

A($  500.00) 


A($3,000,00) 
A($  500.00) 

10,000.00 


$63,750=00 


Total  Settlements: 


(8) 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilties-Coramission  at  ^ts  meeting  of  February  11,  1986. 


ibiic  utiities^_^coramxssion  at 
Romaine  A.   Boldridge,  Secretary 


2-11-86 


PUBLIC.  U  ilLl  I  iti*  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FnANCISCO 


RBSOLUT.ONNa_86r0O4O 


WHEREAS,  This  Commission  requires  the  professional  services 
of  a  firm  to  recruit  a  General  Manager  and  Chief  Engineer  for  the  San 
Francisco  Water  Department;  and 

WHEREAS,  Smith,  Goerss  &  Femeborg,  Inc.,  Is  an  established 
San  Francisco  based  expert  executive  search  firm,  well-quallf led  to 
provide  these  services;  and 

WHEREAS,  Funds  are  available  In  the  1985-86  budget;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  its  General 
Manager  of  Public  Utilities  to  execute  a  professional  services 
agreement  with  Smith,  Goerss  &  Ferneborg,  Inc.,  for  an  amount  not  to 
exceed  $19,000,  to  conduct  a  recruitment  program  for  staffing  the 
position,  Water  Department  General  Manager  and  Chief  Engineer. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FFRRllftRY  71986 


at  its  meeting  of. 


Secretary, 


;  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  CUfVl MISSION 


cm  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  Na  . 


86-0041 


WHEREAS,  On  November  26,  1985,  the  Public  Utilities 
Commission  adopted  Resolution  No.  85-0489  approving  the  Market 
Street  Transit  Thoroughfare  and  F  Line  Streetcar  Project,  between 
Steuart  and  12th  Streets;  and 

WHEREAS,  Resolution  No.  85-0484,  authorized  the  Assistant 
General  Manager  of  Finance,  Public  Utilities  Commission,  to  apply 
for,  accept,  and  expend  Federal  Aid  Urban  System  capital  assistance 
and  required  local  match  funds  to  finance  the  Market  Street  Transit 
Thoroughfare  and  F  Line  Streetcar  final  design;  and 

WHEREAS,  In  accordance  with  federal  requirements,  a  public 
hearing  was  held  February  11,  1986  concerning  this  application  for 
Federal  Aid  Urban  System  funds;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
requests  the  Board  of  Supervisors  to  authorize  this  Commission  to 
apply  for,  accept  and  expend  $1,098,000  of  federal  capital 
assistance  and  required  local  match  funds  to  complete  final  design 
and  engineering  for  the  Market  Street  Transit  Thoroughfare  and  F 
Line  Streetcar  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^eetin,  of  EEBRUAR^  1  1  1986 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  f^^^^^'*'"^^ 


RESOLVED,       That  this  Coiranission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$125,856.00,  made  by  the  Municipal  Railway,  month  of 
January,  1986,  per  Revolving  Fund  Direct  Payment  Nos,: 
CL0096,  CL0097,   CL0098,  CL0104,  CL0105,  CL0109,  CLOllO 
and  Direct  Payment  No.s.:.    CL0102  and  CL0103, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  11  1986 


Secretary,  Public  Utilities  Commixion 


FUBiLK^    OVItlTIES  COMMISSION 

CITY  AMD  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  transfer  to  the  City  and  County  of 
San  Francisco  General  Fund  of  San  Francisco  Water  Department 
Consumers'   Guarantee  Deposits  unclaimed  for  three  years  in  the 
amount  of  $23,758.27  per  San  Francisco  Water  Department  list 
of  January  10,  1986, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    FEBRUAR'^  i  1986 


Secretary,  Public  Utilities  CommisEon 


PUBLIC  UTILtTIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.      86'*"0O4  4 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  Kb)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1932,  8-Inch  Ductile  Iron  Main 
Installation  in  Fifth  Street,  between  Market  and  Townsend  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  }^  1  1986  


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


No.  „_  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  752R.  slope  protection 
work  above  the  Kirkwood  Penstock  Valve  House  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
January  28,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No,  HH-752R,  SI  ope  Protection  at  Ki  rkwood  Penstock  Val ve  House,  in  the 
amount  of  $154,785.00  to  R.  L.  Chaides,  P.O.  Box  7450,  Fremont,  CA  94538 
as  the  lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsn,eeUn,of  EEBRUARY  1  i  1986 


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CfT>  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-^004^ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Water 
Department  Contract  No.  1894R,  20  -  Inch  Steel  Main  Installation  in  San  Aleso 
Avenue,  Darien  Way  and  Westgate  and  Upland  Drives,  as  satisfactorily 
completed;  approves  Debit  Contract  Modification  No.  1  in  the  amount  of 
$507 .85 ;  and  author i  zes  f i  nal  payment  i  n  the  amount  of  $1 9 ,092 . 69  to  the 
Contractor,  Stacy  and  Witbeck,  Inc.,  Nationwide  Construction  Consultants,  Inc. 
and  Frank  H.  Mock,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY. 1  1  1986 


at  its  meeting  of 

Secretary, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0047 


RESOLVED,  That  thi s  Commi ssi on  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  675R,  Bryant  Building,  New  Shop  and  Storage 
Facil i  ties  as  sati  sfactorily  compl eted;  approves  Credi  t  Contract 
Modification  No.  4  in  the  amount  of  $6,644.00;  and  authorizes  final 
payment  in  the  amount  of  $6,730.38  to  the  Contractor,  Anderson 
Constructors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

TEBRUARY  \A  1986 


at  its  meeting  of . 


Recretarv.  Public  Utilities  Comm'sion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCtSCO 


RESOLUTION  Na . 


WHEREAS,  James  B.  Hudak  has  resigned  as  an  alternate  to  a 
member  of  the  Board  of  Trustees  of  the  Transport  Workers  Union  - 
San  Francisco  Municipal  Railway  Trust  Fund,  and 

WHEREAS,  The  Public  Utilities  Commission  is  empowered  to 
appoint  two  alternates  to  the  two  PUC  appointed  members  of  the 
Board  of  Trustees;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  appoints  Mr. 
William  E,  Downing  to  serve  as  an  alternate  of  the  Board  of 
Trustees  of  the  Transport  Workers  Union  -  San  Francisco  Municipal 
Railway  Trust  Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FFBRUA&y  1  ^  19S6 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


  86-0G49 


WHEREAS,  This  Commission  by  its  Resolution  No.  85-0010 
adopted  January  8,  1985  authorized  the  solicitation  of  proposals 
for  consulting  assistance  to  develop  a  detailed  Maintenance 
Management  Program  for  the  Cable  Machinery  Department  of  the 
Municipal  Railway;  and 

WHEREAS ,   Funds  are  available  for  this  work   in  Fund  Group 
31-510;    Index  Code  350140;   Project  Workphase  572-02;  and 

WHEREAS ,   Proposals  for  said  services  have  been  received 
and  analyzed  by  the  Railway's  Maintenance  Management  Program 
Selection  Panel  with  due  consideration  of  MBE/AA  requirements ;  and 

WHEREAS,   After  a  thorough  evaluation  of  all  proposals 
submitted,   including  an  oral  interview  with  all  firms;  now, 
therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  to  enter  into 
negotiations  with  Booz ,  Allen  &  Hamilton ,   Inc . ,   recommended  as 
the  most  qualified  and  responsive  firm,   detailing  scope  of  work 
and  an  appropriate  fee  in  an  amount  not  to  exceed  $400,000.00, 
for  a  period  of  twelve  months . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  1  1  1986 


Secretary,  Public  Utilities  Commission 


,  ur,.       u  1  ,1  .  .  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  H€"*OOf^O 

WHEREAS,  the  San  Francisco  Municipal  Railway,  in  order  to  provide  for  safe, 
effective  and  quality  transit  services  to  the  citizens  of  the  City,  needs  to 
issue  rules  that  govern  the  activity  of  its  employees;  and 

IVHEREAS,  changes  in  the  operating  environment  necessitate  revisions  of  those 
rules  and  the  document  in  which  they  are  published;  and 

WHEREAS,  currently  MUNI  does  not  have  the  expertise  to  perform  the  necessary 
Rule  Book  revisions  in-house  and  must  consult  a  professional  writer  to  perform 
these  revisions;  and 

WHEREAS,  the  San  Francisco  Municipal  Railway  Operations  Division  has 
sufficient  funds  in  its  current  year's  operating  budget  to  pay  for  these 
consulting  services;  now,  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the  preparation  and 
circulation  of  a  request  for  proposal  for  consulting  assistance  in  the 
revision  of  the  San  Francisco  Municipal  Railway  Operator  Rule  Book. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  FEBRUARY  1  1  1986 

at  Its  meeting  of  .  


Secre tary,  Public  UEl i ties  Comm i^ion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  .  OOf^O 

1VHEREAS»  the  San  Francisco  Municipal  Railway,  in  order  to  provide  for  safe, 
effective  and  quality  transit  services  to  the  citizens  of  the  City,  needs  to 
issue  rules  that  govern  the  activity  of  its  employees;  and 

WHEREAS,  changes  in  the  operating  environment  necessitate  revisions  of  those 
rules  and  the  document  in  v4iich  they  are  published;  and 

WHEREAS,  currently  MUNI  does  not  have  the  expertise  to  perform  the  necessary 
Rule  Book  revisions  in-house  and  must  consult  a  professional  writer  to  perfonn 
these  revisions;  and 

WHEREAS,  the  San  Francisco  Municipal  Railway  Operations  Division  has 
sufficient  funds  in  its  current  year's  operating  budget  to  pay  for  these 
consulting  services;  now,  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the  preparation  and 
circulation  of  a  request  for  proposal  for  consulting  assistance  in  the 
revision  of  the  San  Francisco  Municipal  Railway  Operator  Rule  Book. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

. ,  FEBRUARY  1  1 1986 

at  Its  meeting  of  '.  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  ^   


WHEREAS,  The  SF-Municipal  Railway  is  in  need  of  a  new  computerized 
Vehicle  Maintenance  System  that  will  interface  with  the  Materials  Management 
System  and  the  Financial  Management  System  and  to  meet  the  varied  functional 
requirements  of  providing  24  hour  a  day  repair  and  maintenance  service  for 
designated  Muni  vehicles;  and 

WHEREAS,  the  SF-MUNI  Railway  has  received  a  Urban  Mass  Transit  Grant 
in  the  amount  of  $1,100,000  to  irrplement  a  new  computerized  Vehicle 
Maintenance  System;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  been  asked  to  develop  and  implement  a  new  Vehicle  Maintenance  System  for 
the  SF-MUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  agreed  to  inplement  a  new  Vehicle  Maintenance  System  for  the  SF-MUNI 
Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
requires  expert  technical  Consulting  Services  to  design  said  System;  and 

WHEREAS,  the  Bureau  of  Management  Information  Services  intends  to 
implement  all  new  on-line  systems  using  the  Cullenet,  Inc.,  IDMS  Database 
technology;  and 

WHEREAS,  Infomanage,  Inc.,  has  proven  ability  and  technical 
expertise  in  on-line,  real-time  analysis  and  programming  using  the  IDMS 
technology;  Therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  contract  with  Infomanage,  Inc.,  for  technical  consulting  for  a 
period  not  to  exceed  24  months;  and  be  it  further 

RESOLVED,  that  this  contract  will  not  exceed  $190,000.    Funding  to 
be  provided  through  an  Urban  Mass  Transportation  Administration,  Section  9 
Grant  for  1984-85. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of_  FEBRUAf^  1  1  1986 


Secretary,  Public  Utilities  Commimon 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     ^  ^  u>  ^ 


WHEREAS,  the  UEB  is  authorized  to  procure  computer  hardware  and 
software  to  improve  the  productivity  and  effectiveness  of  the  UEB's 
operations;  and 

WHEREAS,  the  computer  systems  require  annual  fees  for  hardware 
maintenance  and  license  renewals;  and 

WHEREAS ,  funds  for  these  requi  rements  are  not  avai 1 abl e  i  n  the 
FY-1 986/87  operating  budget  request;  and 

WHEREAS,  the  Publ ic  Util i ties  Commission  has  instructed  the  UEB  to 
fund  these  requirements  using  previously  appropriated  funds;  and 

WHEREAS,  the  UEB  has  determined  that  $100,000  is  needed  to  provide 
these  services;  and 

WHEREAS,  the  UEB  has  determined  this  funding  requirement  based  on  a 
purchase  plan  that  eliminates  recurring  payments  wherever  possible;  and 

WHEREAS,  the  Utilities  Engineering  Bureau  (UEB)  has  a  contract  with 
the  firm  of  J. A.  Boyd  and  Associates  in  the  amount  of  $1  ,390,000  to  provide 
professional  services;  and 

WHEREAS,  the  UEB  has  determined  that  the  most  appropriate  means  of 
obtaining  these  funds  is  by  de-obligating  $100,000  from  the  contract  with  J. A. 
Boyd  and  Associates;  now  therefore  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer  to  execute  a  contract  amendment  with 
the  firm  of  J. A.  Boyd  and  Associates  to  de-obligate  $100,000  from  the  UEB's 
existing  contract  with  that  firm;  and  be  it  further 

RESOLVED.  That  the  de-obligated  funds  will  be  used  to  pay  for  computer 
hardware  maintenance  and  software  license  fees  required  by  the  UEB  for  its 
computer  systems  acquisitions. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  U  1986 


at  its  meeting  of 

J  

Secretary, 


Secretary,  Public  Utilities  Commissron 


PUBUC  UTILITIES  COMMISSION 

OTV  AND  COUMTY  OF  SAN  FnANCISCO 


RESOLUT.ON  Na  ^^^^0'^^'^ 


WHEREAS,  the  Utilities  Engineering  Bureau  is  acquiring  computer  systems 
to  improve  productivity  and  performance;  and 

WHEREAS ,  the  most  economical  means  of  providing  data  communications  is 
the  use  of  AT£T  twisted  pair  wiring;  and 

WHEREAS,  the  P\iblic  Utilities  Commission  has  an  agreement  with  AT£T  to 
provide  communications  services;  and 

WHEREAS,  the  work  is  estimated  by  AT5T  to  cost  no  more  than  $13,000;  and 

WHEREAS ,  adequate  funds  for  this  purpose  were  included  in  the  funding 
for  the  computer  systems  acquisition;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
transfer  of  $13,000  from  Hatch  Hetchy  Object  231  Data  Processing  Equipment 
(index  code  336016)  to  Object  120  Other  Current  Services  (sxibobject  1232  -  Telephone). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  FEBRUA^  1  1  1986 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  Bureau  of  Energy  Conservation  was  established  to 
achieve  energy  cost  reduction  in  municipal  operations;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  committed  to 
development  of  revenue  generating  opportunities  for  renewable  and  advanced 
energy  technology;  and 

WHEREAS,  Cogeneration  is  a  proven  means  to  reduce  dependence  on  non 
renewable  resources  and  generate  revenue;  and 

WHEREAS,  It  has  been  determined  that  a  2.5-3,5  megawatt  cogeneration 
system  at  San  Francisco  General  Hospital  is  feasible  and  financially  beneficial 
for  the  City  and  County;  and 

WHEREAS,  It  has  been  further  determined  that  third  party  project 
development  will  produce  added  revenue  with  reduced  financial  risks  for  the 
City;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  determined  that  Wallace 
G.  McOuat  &  Associates,  Inc.  are  highly  qualified  to  perform  the  tasks  that  are 
described  in  the  scope  of  work  noted  herein;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  sufficient  funds  in  the 
FY  1985/86  budget  for  pursuing  third  party  project  development;  now,  THEREFORE 
be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  enter  a  personal  services  agreement  with 
Wallace  G.  McOuat  &  Associates,  Inc.  for  professional  services  related  to 
solicitation  of  third  party  developers  for  cogeneration  at  San  Francisco  General 
Hospital , 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 

e  

Secretary, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMIiD^loN 


an  AND  CXJUNTY  OF  SAN  FHANCISCO 


RESOLUTION  Na 


WHEREAS,  The  Bureau  of  Energy  Conservation  is  currently  undertaking 
federal  and  state  grant  funded  projects  to  promote  energy  conservation  efforts 
in  the  San  Francisco  residential  and  commercial  sectors;  and 

WHEREAS,  A  significant  proportion  of  the  research  associated  with  these 
efforts  can  be  performed  effectively  and  efficiently  by  student  interns  trained 
in  the  area  of  Energy  Management;  and 

WHEREAS,  The  work,  which  will  cost  $37,000,  has  been  funded  with  this 
intended  purpose  by  the  U.S.  Department  of  Energy  and  the  California  Energy 
Commission;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  determined  that  the 
California  Environmental  Internship  Program  is  highly  qualified  to  provide 
students  capable  of  performing  this  work,  now  THEREFORE;  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Bureau  of  Energy 
Conservation  to  select  the  California  Environmental  Internship  Program  as  the 
consultant  to  provide  the  required  services,  and  to  negotiate  and  execute  a 
professional  services  contract  through  the  Director  of  Purchasing. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUT,ONNO._SS-O05f; 


WHEREAS,  The  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  Energy  analyses  are  the  primary  means  of  identifying  energy 
cost  reduction  opportunities  in  municipal  buildings;  and 

WHEREAS »  The  Bureau  of  Energy  Conservation  has  identified  29  San 
Francisco  Unified  School  District  facilities  with  substantial  energy  use  for 
analyses;  and 

WHEREAS,  The  work,  which  will  cost  $85,000  and  for  which  FY  84/85  funds 
have  been  carried  forward  to  the  Bureau's  FY  85/86  budget,  is  part  of  the 
Public  Education  Energy  Management  Program  approved  by  Resolution  No.  83-0506 
of  the  Public  Utilities  Commission;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  does  not  have  staff 
available  with  the  requisite  experience  to  perform  energy  engineering  analyses; 
and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  determined  that  Newcomb/ 
Anderson  Associates  is  highly  qualified  to  perform  the  work,  now,  THEREFORE  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau  of  Energy 
Conservation  to  select  Newcomb/Anderson  Associates  as  the  consultant  for  the 
work,  and  to  execute  a  personal  services  contract,  subject  to  the  adoption  by 
the  SFUSD  Board  of  a  Resolution  of  Commitment  to  accept  Federal  Institutional 
Conservation  Loan  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUAR^^l  1  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLt/nON  NO.  86—0057 


WHEREAS,  The  Bureau  of  Energy  Conservation  was  established  to  achieve 
energy  cost  reduction  in  municipal  operations;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  committed  to  development 
of  revenue  generating  opportunities  for  renewable  and  advanced  energy  technology; 
and 

WHEREAS,  It  has  been  further  determined  that  third  party  project  development 
will  produce  added  revenue  with  reduced  financial  risks  for  the  City;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  sufficient  funds  in  the 
FY  1985/86  budget  for  pursuing  cogeneration  project  development;  now,  THEREFORE 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  circulate  Request  for  Proposals  for  the 
professional  services  related  to  cogeneration  project  development  at  the  Hall  of 
Justice,  County  Jail,  and  Rossi  Swimming  Pool. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY^l  1  TO 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  . 


WHEREAS,  By  Resolution  No.  85-0446,  adopted  October  22,  1985,  the 
Public  Utilities  Commission  authorized  the  Bureau  of  Energy  Conservation  to 
circulate  a  Request  for  Proposals  for  a  consultant  to  perform  heating  plant 
optimization  on  69  boilers  and  furnaces  in  66  major  energy  consuming 
municipal  facilities;  and 


WHEREAS,  The  work,  which  will  cost  $40,000  and  for  which  funds  are 
available  in  the  Bureau's  budget,  is  part  of  City-wide  energy  management 
program;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  recommended  two  professional 
consulting  firms  considered  qualified  to  perform  this  work;  and 

WHEREAS,  The  Selection  Committee  has  determined  that  BTU  Consultants 
is  the  most  qualified  of  the  firms  to  perform  the  work,  now,  THEREFORE,  be  it, 


RESOLVED,  That  this  Commission  hereby  authorized  the  Bureau  of  Enerqy 
Conservation  to  select  BTU  Consultants  as  the  Consultant  for  the  work,  and 
execute  a  professional  services  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY^l  1  1986 


at  its  meeting  of  ^ 


Secretarv.  Public  Utilities  Commfssioi 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  8g^r>59 


RESOLVED,    that  on  recommendation  of   the  General  Manager  of 
Public  Utilities  and  the  City  Attorney,   this  Commission  authorizes 
the  City  Attorney  to  settle  the  litigated  claim  of  Underground- 
Railco  Multi  vs.   City  and  County  of  San  Francisco,    Superior  Court 
No.   840-065,    in  the  amount  of  $680,000;    and  be  it  further 

RESOLVED,   that  this  Commission  hereby  requests  the  General 
Manager  to  request   the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  make  funds  available   in  payment  of  said  claim  against 
the  City  and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  FEBRUARY  1  1  1986 


Secretary,  Public  Utilities  Commission 


MONTHLY  REPORT  OF   JANUARY  ACTIVITIES 


February   2  6,  1986 


SAN   FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  January  amounted  to  16.9  billion  gallons  or  65%  of 
capacity.     This  is  more  than  the  16.2  billion  gallons  and  62%  of 
capacity  in  storage  at  the  end  of  December.     For  the  Suburban  system 
as  a  whole,   storage  amounted  to  43.0  billion  gallons  and  58%  of 
capacity  compared  to  42.8  billion  gallons  and  57.8%  of  capacity  at  the 
end  of  last  month. 


Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  156.8  million 
gallons  per  day  (MGD)  for  the  month  of  January. 

2.  Sunol  Valley  Filtration  Plant  treated  28.4  MGD. 
San  Andreas  Filtration  Plant  treated  24.3  MGD. 

3.  Consumption  (MGD  average): 


January  1986 
January  198  5 

January  1986 
January  1976 


201.5) 
203.9) 

201.5) 
233.2) 


1 . 2  percent  less 
13.6  percent  less 


12  months  preceding 

February  1 ,  1986  -  281.9) 
February  1 ,   1985     -  260.4) 


8. 3  percent  more 


Storage  (million  gallons)  as  of  February  1: 
1985  1986 


Alameda  Div.    (Capacity  48,014) 
30.637  26,765 
Peninsula  Div.    (Capacity  29,783) 
13,970  17,020 
Total   (Maximum  Capacity  77,797) 
44,607  43,785 


Increase 
-  Decrease 


3,872 


3,050 


822 


%  Full 
Capaci  ty 


56 


57 


56 


-2- 


Vandal  ism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  posts  and  barbed  wire 
fencing   in   ten  different   locations  on  the  watershed.     Most  of  the 
damage  was  caused  by  motorcyclists   and  4-wheel  drive  vehicles  entering 
our  property  along  its  peri  meter.     The  cost  of  vandalism  repairs  was 
$3,300.00.     A  total  of  31  trespassers  were  evicted. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Calaveras 
and  Sunol-Pleasanton  Roads.     Padlocks  were  stolen  from  the  main  gates 
along  Marsh  and  Ranch  Roads.     Repair  of  vandalism  damage  amounted  to 
$500.00.     A  total  of  52  trespassers  were  evicted  during  the  month. 

In  San  Francisco  vandals  cut  and  removed  12  feet  of  screening 
covering  the  louvers  at  Sutro  Reservoir,  100  feet  of  chain  link 
fencing  at  the  Sunset  Reservoir  and  stole  lumber  and  plywood  covering 
an  excavation  at  701  Innes.     Cost  of  repair  was  $900.00. 

Net  Paying  Sales 

January  Fiscal  Year 

1986  To  Date 


Actual  $3,618,411  $3  3,894,07  9 

Estimated  5.5  04,2  64  32,2  5  8,4  64 

Increase /Decrease  114,147  1,635,615 

Increase/Decrease  (%)                                 3.26  5.07 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  January  all  royalties  or  percentage  of  revenue  through  December. 

Santa  Clara  Sand  and  Gravel  $18,488.55 
Sunol  Golf  Course  16,915.09 
Mission  Valley  Rock  9,750.00 


-3- 


Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  14  vehicles. 

Vehicle  Accidents 

During  the  month  o£  January  there  was  7  accidents,   2  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  injuries  in  January, 

Service  Renewals 


Replacement  of  old,  corroded 
or  under  size  piping 

Meter  Repairs 


January 

1986 


217 

January 
1986 

78 
15 


Fiscal  Year 
1984-85 


1,455 

Fiscal  Year 
1984-85 

313 
112 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 

Flushing  was  conducted  in  the  University  Mound  Reservoir  zone  in 
the  areas  bounded  by  Army,  Channel,   Pennsylvania,  James  Lick  Freeway  and 
the  Bay, 


Mains  (all  sizes),  lineal 
feet 


January 
1986 


139, 350 


Fiscal  Year 
1984-85 


363,685 
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MEMORANDUM 


February  25.  1986 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  T.  L.  CHUNG 

Deputy  General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HighliRhts 

On  Wednesday.  February  12.  precipitation  (rain  and  snow)  came  in  "flood" 
proportions,  washing  out  the  fears  of  many  water  managers  in  California  who 
only  two  months  ago  were  worrying  about  the  possibility  of  another  dry  year. 
When  it  all  ended  on  Thursday.  February  20,  15.68  inches  of  rain  had  fallen  at 
Retch  Hetchy,   16.35  inches  at  Early  Intake,  8.90  inches  at  Moccasin.  29.12 
inches  at  Cherry  Valley  and  20.98  inches  at  Yosemite  Valley. 

For  the  period  between  February  10  to  February  24,  dramatic  increases 
in  the  snowpack  water  content  were  noted  at  the  following  snow  sensor  locations 


Location 


Water  Content  -  Inches 
Elevation  2/10  2/2A 


Gianelli  Meadows  8350  22.6  52.6 

Dana  Meadows  9800  20.1  42.9 

Tuolumne  Meadows  8600  15.0  33.7 

Lower  Kibbie  6600  12.4  26.4 

Filling  and  spilling  at  Ketch  Hetchy  is  now  assured.     Lake  Eleanor  has 

filled  and  started  spilling  on  February  20.  Filling  of  Lake  Lloyd  is  probable. 

given  100%  of  normal  precipitation  the  rest  of  the  season. 


Plans   are   underway  to   increase  power   generation   at   both  Holm  Powerhouse  and 
Kirkwood  Powerhouse. 

Flows  into  Don  Pedro  Reservoir  reached  a  peak  of  ^2»000  cubic  feet  per 
second  on  February  17  and  19.     Storage  increased  from  1,33^.000  acre-feet  (66% 
of  capacity;  on  February  12  to  1,708,000  acre-feet  (84%  of  capacity)  on 
February  22.     The  City  now  has  its  full  entitlement  of  570,000  acre-feet  storage 


in  Don  Pedro. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-Feet  on 

Percent 
of 

Reservoir 
Hetch  Hetchy 

Acre-Feet 

Feb.   1.  1986 

Capacity 

Feb.   1,  1985 

Capacity 

360,400 

172,040 

48 

140.665 

39 

Lake  Lloyd 

273,345 

102,221 

37 

119,856 

44 

Lake  Eleanor 

27,100 

6,507 

24 

1,711 

_6 

660,845 

280,768 

42 

262,232 

40 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of 
January  remains  at  150  ragd  by  the  use  of  San  Joaquin  Pipelines  1  and 
2,  both  at  full  capacity. 

Power  Production 

During  the  month  of  January. .Moccasin,  Robert  E.  Kirkwood  and  Dion  R. 
Holm  Powerhouses  generated  43.890.  45.168  and  51.150  million  kilowatthours, 
respectively,  for  a  total  of  140.208  million  kilowatthours,  having  a  value 
in  excess  of  $5,000,000. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 

February  25,  1986 

COMMISSIONERS 
H .  We It on  Flynn ,  President 
Arthur  V.  Toupin,  Vice  president 


Joseph  F ,   Bar letta 


Jeffrey  Lee 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-027 


Call    to  Order:      2:02  P.M. 

present:       president  H.  Welton  Flynn,  vice  president  Arthur  Toupin, 
Commissioner  Joseph  Barletta,   Commissioner  Jeffrey  Lee 

Excused :  None 

The  Minutes  of  the  regular  meeting  of  February  11,  1986  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  public  Utilities  Commission, 


RESOLUTION 
NO. 


86-0061 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

HH      Authorizing  the  General  Manager  of  Public  Utilities 
to  amend  the  Professional  Services  Contract  with 
William  R.   Bonvillian,   in  connection  with  the 
Kirkwood  Powerhouse  Project,   to  permit  the 
subcontracting  of  such  work  as  may  be  deemed 
necessary,  and  to  increase  the  amount  by  a  sum  not  to 
exceed  $28,000  through  the  end  of  this  fiscal  year. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted : 

86-0060        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$187,664.51. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0062        MR      Approving  compromise  settlements  in  the  amount  of 

$690.16  and  collections  in  the  amount  of  $7,845.29, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  January  1986, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0063        HH      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No,   HH-763,  Tesla  Portal  Fire  Protection  and 
Miscellaneous  improvements . 

VOTE :     Ayes  -  Flynn,  Toupin ,  Bar letta ,  Lee 


86-028 


On  motion  of  Lee,  seconded  by  Toupin,  the  fol lowing 
resolution  was  adopted : 

8  6-0064        WD      Awarding  Water  Department  Contract  No .  WD-1 9 36R , 

Modernization  of  Elevator,   425  Mason  Street ,   in  the 
amount  of  $2  22,750  for  Alternate  B,  to  Amtech 
Reliable  Elevator ,  Contractor , 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  mot  ion  of  Lee ,  seconded  by  Toupin ,  the  following 
resolution  was  adopted: 

86-0065         HH      Awarding  Hetch  Hetchy  Contract  No.  HH-759,  Camp 

Mather ,  Replace  Elect r ical  Distr ibut ion  System,  in 
the  amount  of  $152,782.57  for  the  Base  Bid  and 
Alternate  B,   to  Tr  i-Technic ,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0066        WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1905R,   8-Inch  Ductile  Iron  Main 
Installation  in  Fell  street  between  Baker  and  polk 
Streets ,  as  sat isf actor ily  completed;  approving 
credit  Contract  Modification  No .  1  in  the  amount  of 
$6,979;   and  authorizing  final  payment  in  the  amount 
of  $39,010.75  to  H.  J.  Olsen,   Inc.,  Westbay 
Contractors  Engineers  and  F.   Ferrando  &  Co, ,  A  Joint 
Venture ,  Contractor , 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted: 

86-0067        MR      Authorizing  the  Municipal  Railway  to  transfer  $25,000 
from  Object  140,   Fixed  Charges,  to  Object  146, 
property  Rental,  to  pay  utility  bills  through  the 
remainder  of  this  fiscal  year. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted: 

86-0068        WD      Authorizing  a  fund  transfer  of  $70,000  from  Water 

Department  Object  140,  Fixed  Charges,  to  Object  303, 
Real  Estate,  to  pay  for  services  performed  by  the 
Real  Estate  Department , 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-029 


On  motion  of  Lee,  seconded  by  Barletta,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  public  Utilities 
to  negotiate  and  execute  contracts  for  professional 
services  in  connection  with  the  management  of  Water 
Department  lands  in  Pleasanton,   California,   for  an 
amount  not  to  exceed  $40,000  for  the  current  fiscal 
year,  commencing  February  25,  1986;  and  authorizing 
the  General  Manager  of  Public  Utilities  to  request  an 
additional  $200,000  in  the  1986-87  Water  Department 
Capital  Budget  Request  for  the  continuation  of  these 
services . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  enter  into  a 
Personal  Services  Contract  with  Lawrence  Lum  to 
perform  engineering  work   required  to  identify 
"approved  equal"  vehicle  parts,   for  an  amount  not  to 
exceed  $20,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  the  Turlock  irrigation 
District  and  the  Pacific  Gas  and  Electric  Company  for 
delivery  of  capacity  and  energy  from  Northern 
California  Power  Agency  Geothermal  Generating  Project 
No.  3  to  the  Turlock   irrigation  District. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted : 

Authorizing  the  Real  Estate  Department  to  negotiate 
and  process  an  easement  agreement  with  the  City  of 
Modesto  for  a  street  crossing  at  Shawnee  Drive  over  a 
portion  of  the  Hetch  Hetchy  right-of-way  in 
Stanislaus  county. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Hetch  Hetchy  supplemental  appropriation 
in  the  amount  of  $30,000  to  fund  overtime  costs  for 
the  remainder  of  Fiscal  Year  1985-86. 

VOTE:     Ayes  -  Flynn ,  Toupin ,  Bar letta ,  Lee 


86-030 


On  mot  ion  of  Barletta,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0074         MIS     Authorizing  the  General   Manager  of  Public  Utilities 

to  modify  a  Professional  Services  Agreement  with 

Network  Database,   Inc.,   for  a  period  not  to  exceed 

six  months,  and  for  an  amount  not  to  exceed  $55,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolut ion  was  adopted : 

86-0075         E        Approving  Debit  Modifications  Nos.   2  through  5  to 

Hetch  Hetchy  Contract  No.  HH-757,  Kirkwood  Powerhouse 
Addition,  General  Construction  and  Equipment 
Installation,  for  additional  work  at  a  cost  of 
$219,274,  Tutor-Saliba  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0076         F        Amending  Sections  2.1,   2.8,   2.9,   4.0,   6.0,   10.1  and 
10,2  of  the  Transit  Impact  Development  Fee 
Regulations  in  accordance  with  amendments  to  the 
Administrative  Code;  and  approving  miscellaneous 
changes  and  corrections  to  the  Transit  Impact 
Development  Fee  Regulations  for  the  purpose  of 
general  updating  and  clarity  of  language. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  public  utilities 
Commission . 

New  Business 

President  Flynn  reported  that  the  Mayor  held  a  meeting  with  the 
presidents  of  all  boards  and  commissions  on  February  20,   1986.  She 
requested  that  each  commission  submit  to  her  a  list  of  its  prioritie 
for  the  next  two  years.     She  requested  that  each  president  contact 
the  unions  with  reference  to  the  effect  Gramm-Rudman  cuts  may  have 
upon  the  budget.     Copies  of  these  communications  are  to  be  delivered 
to  the  Mayor.     In  addition,  when  commissioners  are  invited  by  the 
Mayor  to  attend  various  functions  she  requested  that  the 
commissioners  try  to  attend. 

******** 


Report  of  the  General  Manager 
Transit  Shelter  Program 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  models  of  proposed  transit  shelters  are  currently  on  display  in 
the  Civic  Center  Plaza.     The  selection  committee  is  meeting  to 
evaluate  the  proposals  and  develop  a  recommendation.     A  special 
meeting  will  be  scheduled  for  the  Commission  to  consider  the  matter. 


86-031 


1 


Fluoridation  of  Water 

Mr.    Nothenberg  reported  that   in  recent  weeks   it  has  been  next  to 
impossible  for  the  Water  Department  to  obtain  supplies  of  liquid 
fluoride,   therefore,   fluoridation  has  been  temporarily  discontinued. 
Staff  will  continue  to  search  for  a  supplier  of  fluoride  and  will 
resume  fluoridation  as  soon  as  the  chemical  is  available. 

Divestiture  Ordinance 

Mr.  Nothenberg  reported  that  the  city  passed  a  divestiture  ordinance 
and  an  ordinance  requiring  that  City  departments  try  not  to  do 
business  with  those  entities  that  have  ongoing  relationships  with 
South  Africa.     The  Purchaser  has  published  a  draft  regulation  for 
implementing  the  ordinance.     Staff  is  developing  procedures  so  as  to 
comply  with  that  ordinance. 

Funds  for  the  Embarcadero  Turnaround  project  were  approved  since  the 
contract  was  entered  into  prior  to  passage  of  the  ordinance  and,  the 
ordinance  excludes  federally  funded  projects  since  they  are  not 
subject  to  local  restraints. 

Payroll  Conversion 

Mr,  Nothenberg  stated  that  conversion  to  the  new  payroll  system  has 
gone  very  well.     Input  into  the  new  system  began  February  8,  1986. 
The  first  checks  will  be  distributed  March  4,   1986.     The  conversion 
project  was  a  joint  effort  of  the  Bureaus  of  Financial  Management, 
personnel  and  Training,  and  Management  information  Systems. 

president  Flynn  thanked  all  staff  who  worked  on  the  payroll 
conversion  project. 

******** 

Item  No.  8  —  Presentation  of  second  quarter  performance  reviews  for 
fiscal  year  1985-86. 

Financial  Management 

Mr.  Anson  Moran,  Assistant  General  Manager,  Bureau  of  Financial 
Management,  PUC,   reported  that  major  activities  for  the  period  were: 
payroll  conversion,   issuance  of  Water  Department  revenue  bonds, 
management  of  Transit  Impact  Development  Fee  ordinance,  responding  to 
outside  auditors,  conducting  internal  and  third  party  audits,  and 
closeout  of  UMTA  grants.     Two  vacancies  in  the  auditing  unit  have 
impacted  that  function. 

Hetch  Hetchy  Water  and  Power 

Mr.   Theodore  Chung,  Deputy  General  Manager,   gave  an  overview  of  the 
department  and  its  functions.     He  reported  that  the  amount  of  revenue 
Hetch  Hetchy  has  contributed  to  the  City's  general  fund  has  steadily 
risen  -  from  $12  million  in  1982  to  over  $60  million  last  year.  This 
year  the  department  expects  to  contribute  approximately  $50  million. 
He  pointed  out  that  the  amount  of  revenue  earned  is  dependent  upon 
weather  conditions . 

Mr,   Chung  announced  his  retirement,  effective  March  3,  1986. 

Mr.   Nothenberg  thanked  Mr.   Chung  for  a  lifetime  of  service  to  Hetch 
Hetchy  and  the  City  and  County  of  San  Francisco.     He  expressed  his 
pleasure  in  working  with  Mr.   Chung  over  the  last  few  years. 

president  Flynn,  on  behalf  of  the  entire  Commission,  expressed 
appreciation  for  Mr.   Chung's  many  years  of  service  to  the  City. 


86-032 


Mr.  Chung  introduced  Mr.  Lawrence  T.  Klein,  who  will  start  March  3, 
1986  as   the  Deputy  General   Manager,    Hetch  Hetchy  Water  and  Power. 


Water  Depar  tmen t 

Mr.   Dean  Coffey,  General  Manager  and  Chief  Engineer,   San  Francisco 
Water  Department,  stated  that   the  department  met  all  its  goals  and 
objectives  during  the  reporting  period,  with  two  minor  exceptions. 
The  major  activities  for  the  period  included:   implementation  of  a 
water  quality  management  program;  training  of  personnel  regarding 
handling  of  hazardous  materials;  seeking  approval  of  funding  for  the 
watershed  Management  Program,  and  initiating  development  of  a  long 
range  resource  plan  for  the  Water  Department  and  Hetch  Hetchy.  He 
introduced  his  staff  and  described  their  areas  of  responsibility. 


Personnel  and  Training 

Ms.  Andrea  Gourdine,  Manager,  Bureau  of  personnel  and  Training, 
described  the  units  within  the  bureau  and  their  functions.  She 
reported  that  the  focus  during  the  last  six  months  has  been  systems 
development,  skills  specific  training  programs  and  payroll  conversion. 

Management  Information  Systems 

Mr.  Johannes  Loffeld,  Director,  Bureau  of  Management  information 
systems,   reported  that  installation  of  new  computer  terminals 
resulted  in  a  growth  rate  for  the  network  of  50%  per  year.  During 
the  period  the  Bureau  purchased  and  installed  new  disc  storage  units, 
replacing  units  which  had  "crashed"   29  times  in  the  last  two  years. 
He  reported  that  a  manager  had  been  hired  for  the  Technical  Services 
unit . 

Engineering  and  Construction  Management 

Mr.   Leo  Jed,   Deputy  General  Manager  and  chief  Engineer,  PUC,  reported 
that  the  Bureau  is  currently  managing  105  projects.     During  this 
reporting  period,   100%  of  the  A  priority  projects  were  completed 
within  schedule  and  60%  of  those  were  within  budget.     The  exceptions 
were  the  cable  car  projects.     He  described  some  of  the  larger 
projects . 

Energy  Conservation 

Mr.   Frank  Di  Massa,  Municipal  program  Manager,  gave  the  report  for 
the  Bureau.     Work  is  underway  on  47  municipal  facilities.     The  Bureau 
has  been  focusing  on  the  cogeneration  project  at  San  Francisco 
General  Hospital,  contracting  for  energy  audits  and  boiler 
modifications.     The  Bureau  is  exploring  third  party  financing  of 
energy  conservation  projects,  district  heating  and  optimizing  energy 
use  in  new  construction. 

******** 


Item  NO.  11  --  Regarding  proposed  rerouting  of  the  express  area  of 
Line  IBX-CALIFORNIA  "B"  EXPRESS  to  operate  via  California  to  Gough, 
right  on  Gough  to  Bush  and  left  on  Bush,  resuming  the  existing  route. 

Mr.  Lawrence  Florin,  Transit  Planner,  described  the  staff  proposal 
which  would  reroute  16  coaches  from  7:00  A.M.   to  9:00  A.M.,   five  days 
per  week , 

Ms.  Ronna  Krachel,   representing  41  home  owners  at  1700  Gough  Street, 
a  condominium,  opposed  adding  traffic  to  Gough  Street. 

MS.  Harriett  Leff  of  2201  California  Street,  suggested  routing  the 
bus  on  Steiner  Street,  and  stated  that  adequate  notice  was  not  given. 


86-033 


Mr.    Stewart   Hockman  of   2000   California   Street  spoke   in  opposition  to 
the  staff  proposal. 

Mr,   Charles  Miller,    2232  California,   stated  that  the  problem  is 
double  parking  at  the  donut  shop  at  California  and  Fillmore  Streets. 
He  suggested  that  police  control  would  remedy  the  situation. 

president  Flynn  directed  that  staff  conduct  another  neighborhood 
meeting,   give  notice  that  the  bus  stop  at  California  and  Fillmore 
Streets  may  be  eliminated,   obtain  information  as  to  the  comparative 
number  of  people  affected  by  each  route,  and  information  on  the 
ability  of  the  bus  to  make  the  necessary  lane  changes  on  Gough  Street. 

This  matter  was  continued  for  90  days  for  the  requested  information. 

******** 

Continuation  of  Item  No.  8  —  presentation  of  second  quarter 
performance  reviews  for  fiscal  year  1985-86. 

Claims  and  Contract 

Ms.  Patricia  Cardona,  Assistant  Claims  Agent,   reported  that  the 
emphasis  has  been  to  increase  the  amount  of  inhouse  settlements.  The 
total  amount  paid  out   is  down  approximately  $.5  million  compared  to 
the  same  period  last  year. 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:37  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-034 


PUBLIC    UTILITIES  COMMISSION 
CITY    AND    COUNTY    OF    SAN  FRANCISCO 


Resolution  No . 


86-0060  MR 


2-25-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 

&  Prayer 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Clayton  Blake 


84B1384-1  1-7+ 
$500,000.00 


3-20-85 


$  35,000.00 


Deborah  Moller 


81S0124-1        17-1  11-   7-81  A 

$Und.  Amt. 


75,000.00 


J.   L,  Presentine 


83B0433-1  2-7 
$25,000.00 


9-11-83 


A 


8,500.00 


Judgments 


*A($38,709.19) 
**A($30, 455. 32) 


James  L.   Golden               81B1937-1         1-3  5-12-82 

and  $15,000.00 

Golden  Gate  Bridge,       81B1937-7         1-3  5-12-82 
Highway  &  Transportation     Und.  Amt 
District  Workers' 
Compensation  for 

James  L.  Golden  ^ -. -,n  i  n  _l  t  4-  ^ 
(*Settlement  includes  Costs  for  $3,139.19  +  Int. J 
{**Settlement  includes  Costs  for  $845,32  +  Int.) 


69,164,51 


$187,664.51 


Total  Settlements: 


(5) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  25,  1986, 


Romaine  A.   Boldridge,  Secrel^ry 


2-25-86 


PUBLIC  UTILITIES  COMIVIISSION 

CfTY  AND  COUNTV  OF  SAN  PRANCtSCO 


RESOLUTION  Na   — 


WHEREAS,  Public  Utilities  Commission  Resolution  Number  85-0431 
authorized  the  General  Manager  of  Utilities  to  execute  a  professional 
services  contract  with  William  R.  Bonvillian  in  connection  with  the 
Kirkwood  Powerhouse  Project;  and 

WHEREAS,  The  Public  Utilities  Commission  has  requested  more  work 
from  Mr.  Bonvillian  than  was  originally  anticipated,  including  subcontracting 
certain  portions  of  that  work;  and 

WHEREAS,  As  a  result,  authorized  funds  were  fully  committed  by 
December  31,   1985;  and 

WHEREAS,  Matters  before  federal  departments  and  agencies  will  require 
work  by  Mr.  Bonvillian  through  the  life  of  the  contract;  and 

WHEREAS,  Funds  are  available  for  this  work  through  the  Kirkwood 
Powerhouse  Project;  now,  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  Utilities  to  amend  the  contract  with  Mr.  Bonvillian  to  permit 
the  subcontracting  of  such  work  as  may  be  deemed  necessary;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Utilities  is  authorized 
to  amend  the  amount  of  the  contract  by  no  more  than  $28,000  through 
the  end  of  this  fiscal  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Hr,.nf  FEBRUARY  2^  1986 

at  Its  meeting  of  


Secretary,  Public  Utilities  CommiMion 


PUBHC  UTILITIES  COMMISSION 

crrv  AND  couNTt  of  san  fkancisco 


RESOLUTION  No.   


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  compromise  settlements, 
Month  of  January,  1986,  total  amount  billed:  $1,199.26  total 
compromise  settlements:  $690.16  and  approves  collections  Month 
of  January,  1986,  amount  of  $7,845.29,  for  payment  of  miscella- 
neous debtors,  per  lists  dated  February  10,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  us  n.eeH.,  of  FFRRUARV  2  5  ^ 6  ^  

Secretary.  Public  Utilities  CommissMn 


PUBLIC  UTILITIES  COMMISSION 

Cny  AND  CXJUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  __.  


WHEREAS,  under  Hetch  Hetchy  Contract  No.  HH-763,  Installation  of  a 
Fire  Protection  System  and  Miscellaneous  Improvetnents  at  Tesla  Portal  is 
to  be  performed;  and 

WHEREAS .  the  Department  of  Ci  ty  PI anni ng  has  determi  ned  thi  s 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  1(a)  and  1(f)  and  2;  now, 
therefore,  be  it 

RESOLVED,  that  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH-763.  Tesla  Portal 
Fire  Protection  and  Miscellaneous  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    r  FEBRUARY  2  5^1986 

at  Its  meeting  of  '   ^  


Secretary,  Public  Utilities  CommiJbion 


PUBLIC  UTILITIES  COMMISSION 

cfiv  AND  codfrrv      san  fhancisco 


RESOLUTION  No.   


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1936R,  the 
furnishing  and  installing  of  a  new  automatic  passenger  elevator,  integration 
of  new  controls  with  the  existing  automatic  control  systems  and  doing  related 
work  is  to  be  performed;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
January  21 ,  1986;  and 

WHEREAS ,  The  Contract  was  not  awarded  wi thi  n  thi rty  ( 30 )  days  of 
receipt  of  bids  due  to  awaiting  determination  by  the  Director  of  PUC  s 
Contract  Compliance  Office  that  the  low  bidder  has  met  the  Affirmative  Action 
Requirements  specified  for  the  Contract;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office  has 
determined  that  the  low  bidder  has  met  said  Affirmative  Action  Requirements; 
and 

WHEREAS  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2.  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B  ot 
the  Administrative  Code;  now.  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1936R.  Modernization  of  Elevator  425  Mason  Street,  in 
the  amount  of  $222,750.00  for  Alternate  B  to  Amtecn  Reliable  Elevator.  333 
Fell  Street.  San  Francisco,  California  94577  as  the  lowest  responsive  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRU  ARY^  5  1986 . 

~        Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  ano  coumv  of  san  francisco 

RESOLUTION  No.  .   


WHEREAS,  Under  Hetch  Hetchy  Contract  Ho.  HH-759,  Replacement  of  the 
Electrical  Distribution  System  at  Camp  Mather  Is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  pub! iciy  on 
January  23,  1986;  and 

WHEREAS,  The  Contract  was  not  awarded  within  thirty  (30)  days  of 
receipt  of  bids  due  to  the  time  required  by  the  Director  of  PUC  s  Contract 
Compliance  Office  for  verification  that  the  low  bidder  met  the  WBE/Af firmative 
Action  Requirements  specified  for  the  contract;  and 

WHEREAS  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  .qiJalitying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B  ot 
the  Administrative  Code;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract  Ho. 
759.  Camp  Mather.  Replace  Electrical  Distribution  System  in  the  amount  of 
$152  782  57  for  the  Base  Bid  and  Alternate  B  to  Tri-Technic,  Inc.,  ly^lb 
Rawhide  Road.  Jamestown,  CA  95327  as  the  lowest  regular  and  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FFRRUARY  2^  1986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfT>  AND  COUNTY  OF  SAN  FRflNtlSCO 


RESOLUTION  Na  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1905R,  8-Inch  Ductile  Iron  Main 
Installation  in  Fell  Street  between  Baker  and  Polk  Streets,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $6,979.00;  and  authorizes  final  payment  in  the  amount  of 
$39,010.75  to  the  Contractor.  H.  J.  Olsen.  Inc..  Westbay  Contractors 
Engineers  and  F.  Ferrando  &  Co. ,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  5  1986 

at  its  meeting  of  _  ■ — 


Secretary.  Public  Utilities  Commissifn 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS.  The  Municipal   Railway  needs  to  rent 
property  at  Pier  70  for  the  storage  and  dispatching  of 
vehicles;  and 

WHEREAS.  The  amount  budgeted  for  FY  85/86  have 
proven  to  be  insufficient  to  cover  the  utility  bill  for 
that  property;  and 

WHEREAS.  Funds  are  available  for  reallocation 
from  Object  140  -  Fixed  Charges. 

NOW     THEREFORE.  BE   IT  RESOLVED,  That  the 
Municipal  Railway  is  authorized  to  transfer  $25,000  from 
Obiect  140  -  Fixed  Charges  in  the  General  Manager  to 
Obiect  146  -  Property  Rental  in  Equipment  Maintenance  for 
the  purpose  of  paying  utilities  bills  through  the 
remainder  of  the  fiscal  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY.i5  1986_ 


Secretary,  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  fhancisco 

RESOLUTION  No.    


WHEREAS,  The  Public  Utilities  Commission  budgeted  $222,500  for  services 
of  the  Real  Estate  Department;  and 

WHEREAS,  Several  unanticipated  projects  involving  appraisals,  rezoning, 
and  sales  of  Water  Department  properties  are  required;  and 

WHEREAS,  If  these  projects  are  not  completed  revenue  opportunities  for 
the  Department  will  be  lost;  and 

WHEREAS,  These  projects  will  require  an  estimated  $70,000  additional 
funding;  now,  therefore  be  it 

RESOLVED,  That  the  Commission  authorize  a  fund  transfer  from  Water 
Department  Object  140  -  Fixed  Charges  to  Object  305  -  Real  Estate 


0089R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

FEBRUARY  23  1986 


at  its  meeting  of  

h  

Secretary, 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  


WHEREAS,  The  San  Francisco  Water  Department  acquired  550  acres  of 
land  in  Pleasanton,  California,  from  the  Spring  Valley  Water  Company 
in  1930;  and 

WHEREAS,  This  land  is  currently  under  lease  for  agricultural  purposes, 
and  it  is  deemed  appropriate  by  the  Public  Utilities  Commission  staff 
that  this  land  should  be  disposed  of  in  an  appropriate  manner;  and 

WHEREAS,  The  City  of  Pleasanton  Is  currently  considering  zoning 
changes  which  would  preclude  the  development  of  the  site  for  ten  years; 
and 

WHEREAS,  The  Public  Utilities  Commission  has  directed  the  General 
Manager  to  seek  the  assistance  of  the  Real  Estate  Department  in  developing 
a  strategy  for  an  appropriate  course  of  action  for  the  land;  and 

WHEREAS,  The  Real  Estate  Department  and  other  land  use  planning 
professionals  have  recommended  that  the  Public  Utilities  Commission 
retain  the  services  of  technical  and  legal  professionals  to  undertake 
land  use  planning  and  to  work  with  the  City  of  Pleasanton  to  develop 
an  appropriate  method  of  zoning  the  land;  and 

WHEREAS.  $40,000.00  is  available  in  current  year  appropriations 
for  this  purpose;  and 

WHEREAS,  An  amendment  to  the  Water  Department  Capital  Budget  Request 
for  1986-87  in  the  amount  of  $200,000.00  would  permit  the  continuation 
of  these  professional  services;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  negotiate  and  execute  contracts  for 
professional  services  from  February  25,   1986  until  such  time  as  the 
matter  may  be  resolved,  not  to  exceed  $40,000.00  from  current  year 
funding;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
the  General  Manager  of  Utilities  to  prepare  an  amendment  to  the  1986- 
87  Water  Department  Capital  Budget  Request  in  the  amount  of  $200,000.00 
for  the  continuation  of  these  services,  pursuant  to  the  ultimate  disposition 
of  these  properties. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY^2  5  1986 

at  its  meeting  of   .  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  S. 


RESOLUTION  Na  0*^*^0 


WHEREAS,  the  Equipment  Maintenance  Division  of  the  Municipal 
Railway  often  has  to  procure  high-priced  parts  on  a  "sole  source"  basis 
because  only  one  vendor  produces  the  parts;  and 

WHEREAS,  in  many  cases,  it  should  be  possible  to  identify 
"approved  equals"  which  could  be  purchased  from  more  than  one  vendor;  and 

WHEREAS,  this  identification  will  enable  the  parts  to  be  pur- 
chased on  a  competitive  bid  basis,  thus  potentially  saving  a  considerable 
amount  of  money;  and 

WHEREAS,  funding  for  this  effort  is  available  from  a  carry- 
forward in  the  operating  budget  in  Object  100  -  Professional  Services;  now 
therefore,  be  it 

RESOLVED,  that  the  Equipment  Maintenance  Division  of  the 
Municipal  Railway  is  authorized  to  enter  into  a  personal  services  contract 
with  Lawrence  Lum  to  perform  the  engineering  work  required  to  identify 
"approved  equals"  for  a  cost  not  to  exceed  $20,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  FEBRUARY  2^1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FRANCtSCO 


RESOLUTION  No.  


WHEREAS.  Turlock  Irrigation  District  (TID)  has  contracted  with  the 
eight  members  of  the  Northern  California  Power  Agency  (NCPA)  to  purchase  a 
portion  of  their  respective  entitlement  to  the  capacity  and  energy  output  of 
NCPA's  Geothermal  Generating  Project  Number  3,   including  support  services; 
and 

WHEREAS,  The  Pacific  Gas  and  Electric  Company  (PGandE)  has  agreed 
to  deliver  such  capacity  and  energy  to  TID  at  the  Westley  Interconnection,  to 
be  accounted  for  as  an  additional  TID  resource;  and 

WHEREAS,  The  Westley  Interconnection  was  established  by  existing 
agreements  between  PGandE,  TID  and  the  City  and  County  of  San  Francisco  as  a 
point  of  delivery  for  Hetch  Hetchy  Power  and  Supplementary  Power  to  TID;  and 

WHEREAS.  The  delivery  of  TID's  interest  in  the  geothermal  project 
at  Westley  does  not  affect  the  delivery  of  Hetch  Hetchy  Power  and  Supplementary 
Power  as  recorded  by  the  revenue  meters;  and 

WHEREAS.  It  is  necessary  that  the  delivery  of  TID's  interest  in  the 
geothermal  pro j ect  be  accounted  for  contractually ;  now ,  therefore ,  be  it 

RESOLVED.  That  this  Commission  hereby  approve  and  authorize  the 
General  Manager  of  Public  Utilities  to  execute  the  agreement  with  TID  and 
PGandE,  dated     February  25,   1986  setting  forth  the  terms  and  conditions  of 
such  accounting. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  jj  1986  ^  ^ 


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COM  MISSION 

tarV  AND  COUNTr  OF  SAN  FRANCISCO 


No.  


RESOLVED,  That  this  Commission  hereby  authorizes  the  Real 
Estate  Department  to  negotiate  and  process  an  easement  agreement  with 
the  City  of  Modesto  for  a  street  crossing  at  Shawnee  Drive  over  a 
portion  of  the  Hetch  Hetchy  right-of-way  in  Stanislaus  County. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  5  1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Commismon 


PUBOC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS.   Hetch  Hetchy  budqeted  $198,325  for  overtime  costs 
and  $122,088  has  been  spent  (o2.4%)  in  six  months;  and 

WHEREAS,  Six  vacant  positions  in  the  Overhead  Lines 
Division  and  the  Motive  Power  Division  have  necessitated 
existing  personnel  to  work  overtime,  thus  incurring  unscheduled 
overtime  costs;  and 

WHEREAS,  The  Overtime  Line  Division  had  to  replace  a 
section  of  faulty  trolley  overhead  line  at  California  and 
Presidio  streets  which  was  not  anticipated;  and 

WHEREAS,  In  addition,  Overhead  has  been  requested  by  MUNI 
to  replace  a  section  of  faulty  trolley  line  in  the  subway 
system;  and 

WHEREAS,  The  Motive  Power  Division  has  been  maintaining  the 
Cable  Car  Drive  System  and  overtime  costs  were  not  budgeted  for 
FY  85-86;  and 

WHEREAS,  Overtime  costs  must  be  available  to  respond  to 
routine  emergencies  on  a  seven-day  a  week,  24-hour  a  day  basis; 
therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  in  the  amount  of  $30,000  for  overtime  for  the 
purpose  of  providing  sufficient  dollars  for  routine  emergencies 
for  the  balance  of  FY  85-86.     The  funds  will  be  transferred 
from  Hetch  Hetchy's  craft  salary  surplus. 


(1456W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     f  EEBRUARY  2  5  1986 

at  Its  meeting  of  ^ 

Secretary,  Public  Utilities  Commission 


PUBLIC     UTILITIES     CO  A/*/Vl  I  SS I  O 


RESOLUTION  No 


WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  is  in  the 
process  of  implementing  a  new  Personnel  and  Timekeeping  System  for  the  Bureaus 
of  Personnel  and  Finance;  and 


WHEREAS,  The  Commission's  Bureau  of  Management  Information  has  acquired  expert 
technical  Consulting  Services  to  implement  said  System;  and 


WHEREAS,  The  Bureau  of  Management  Information  System  requires  continued  expert 
technical  consulting  services  to  implement  said  System;  and 

WHEREAS,  Network  Database  Incorporated  has  been  providing  the  technical 
expertise  in  on-line,  real-time  Programming  and  Database  Management  using  IDMS 
Technology;  and, 

WHEREAS,  Continued  support  is  required  through  implementation  of  the 
Commission's  platform  en^loyees;  now.  Therefore  be  it 

RESOLVED,  That  this    Commission  authorizes  the  Public  Utilities  Commission 
General  Manager  to  enter  into  a  contract  modification  for  technical  consulting 
with  Network  Database  Incorporated  for  a  period  not  to  exceed  6  months  or 
$55,000  to  be  funded  from  the  Public  Utilities  Commission  operating  budget. 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUAR>92  5 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  countt  op  san  francisco 

RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  757.  the  Contract  has 
been  structured  so  as  to  capture  additional  revenue  benefit  of  the 
Spring.  1987  runoff  from  0 ' Shaughnessy  Dam  by  scheduling  construction  of 
the  powerhouse  addition  to  enable  ful 1 -operation  of  the  third  unit  by 
April  1 .  1987;  and 

WHEREAS.  Changed  site  conditions  require  installation  of  a 
tail  race  water  diversion  pipe  and  possible  pressure  grouting  of  the 
foundation  subgrade;  and  revised  turbine-generator  design  criteria  no 
longer  require  replacement  of  Unit  1  and  2  governors;  and  increased 
penstock  monitoring  is  necessary  to  detect  movement  along  the  entire 
length  of  the  penstock;  and 

WHEREAS,  This  additional  work  is  required  to  insure  the  safe  and 
cost-effective  completion  of  the  project  by  the  scheduled  full -operation 
date  of  April  1 ,  1987;  and 

WHEREAS.  The  Contractor  has  agreed  to  perform  these  modifications 
for  total  additional  lump  sum  amount  of  $219,274;  and 

WHEREAS,  Additional  funding  for  these  modifications  is  available 
in  Account  No.  983141;  now,  therefore,  be  it 

RESOLVED.  That  this  Commi ssion  authorizes  and  approves  a  total 
debit  modification  in  the  amount  of  $219,274  to  provide  funds  for 
installation  of  a  tailrace  water  diversion  pipe  and  foundation  grouting, 
deletion  of  installation  of  new  governors  for  Units  1  and  2  and 
installation  of  equipment  for  complete  penstock  monitoring,  as  set  fortn 
in  Contract  Modifications  Nos.  2.  3.  4  and  5  to  Hetch  Hetchy  Contract 
HH-757,  Kirkwood  Powerhouse  Addition,  General  Construction  and  Equipment 
Installation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

FEBRUARY  2  5  1986 


RY  2  5  1986  ^   

Secretary,  Public  Utilities  Commfssioi 


at  its  meeting  of 

Id^  

Secretary,  Public  Utilities  Commission 


PUBLfC  UTILITIES  COM fVHSSION 

CITV  AMD  COUMT*  OF  SAN  FnANClStTO 


RESOLUTION  No.   


WHEREAS,  On  October  21,  1985.  the  San  Francisco  Board  of 
Supervisors  amended  Sections  38.1,  38.4,  38.10,  and  38.11  of 
the  San  Francisco  Administrative  Code  (Transit  Impact  Develop- 
ment Fee)  relating  to  definitions,  time  of  imposition  of  Fee, 
assessment  of  interest,  acceleration  of  Fee,  and  imposition  of 
liens,  and 

WHEREAS,  Section  38.9  of  the  San  Francisco  Administrative 
Code  empowers  the  Public  iJtilities  Commission  to  adopt  such 
rules,  regulations,  and  administrative  procedures  as  it  deems 
necessary  to  implement  the  Transit  Impact  Development  Fee,  and 

WHEREAS,  the  staff  of  the  Public  IJtilities  Commission  has 
prepared  changes  to  the  regulations  (attached)  necessary  to 
implement  adopted  amendments,  clarify  and  update  language,  and 

WHEREAS,  the  proposed  language  has  been  duly  reviewed  and 
discussed;  now,  therefore,  be  it 

RESOLVED,  that  the  San  Francisco  Public  Utilities  Commission 
amends  Sections  2.1,  2.3,  2.9,  4.0,  6.0.  10.1  and  10.2  of  the 
Transit  Impact  Development  Fee  Regulations;  be  it  further 

RESOLVED,  that  the  San  Francisco  Public  Utilities  Commission 
approves  miscellaneous  changes  and  corrections  to  the  Transit 
Impact  Development  Fee  Regulations  for  the  purpose  of  general  up- 
dating and  clarity  of  language. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 
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Call    to  Order:      8:35  A.M. 


Present:       President  H.  Welton  Flynn,  vice  president  Arthur  Toupin, 
Commissioner  Joseph  Barletta,   Commissioner  Jeffrey  Lee 

Excused :  None 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Publ ic  Utilities  Commission . 


Special  Meet ing 

To  consider  authorizing  the  General  Manager  of  public  Utilities  to 
negotiate  with  Gannett  Outdoor  Company,    Inc. ,   for  the  providing  of 
transit  shelters  and  to  submit  a  proposed  contract  with  Gannett 
Outdoor  Company,    Inc.,   to  the  Public  Utilities  Commission  for  its 
approval;  and  authorizing  the  General  Manager  of  Public  utilities  to 
form  a  Design  Review  Committee  composed  of  experts  in  the  field  to 
develop  a  final  shelter  design  based  on  the  Gannett  Outdoor  Company, 
Inc . ,  prototype . 

Mr .  Rudolf  Nothenberg ,  General  Manager  of  Public  Ut il i t ies ,  repor ted 
that  in  accordance  with  the  establ ished  cr iter ia ,   the  selection 
committee  recommends  contracting  with  Gannett  Outdoor  Company,   Inc . 

Commissioner  Lee  expressed  concern  about  the  lack  of  definitive 
coverage  of  graffiti  removal  in  the  proposed  contract . 

president  Flynn  invited  all  bidders  to  address  the  Commission  with 
regard  to  any  concerns  they  may  have  about  the  bidding  and  selection 
process . 

Ms .  Alice  Fialk  in ,  Vice  President ,  Transpor  t  Workers  Union  Local 
200,   stated  that  an  item  negotiated  in  the  last  Memorandum  of 
Understanding  was  that  management  would  approach  each  of  the  bidders 
to  see  if  an  additional  section  could  be  added  to  the  shel ter  to 
provide  shelter ,   light ,  heat  and  telephone  facilities  for  street 
supervisors.     She  asked  what  the  response  of  the  bidders  had  been  on 
this  matter . 

Mr .   Nothenberg  replied  that  the  design  criteria  and  bid  documents 
had  been  prepared  before  that  became  an  issue.     Therefore,  these 
items  were  not  part  of  the  bid  process. 

Ms.   Fialkin  asked  that  the  issue  be  considered  in  the  negotiations . 

Mr.   Nothenberg  said  that  if  the  city  wishes  to  spend  the  money  for 
such  facilities  staff  can  negotiate  with  a  firm  outside  of  this 
contract . 

Mr.   Paul  Winston,  of  Winston  Network  challenged  the  selection 
process.     He  said  that  the  Request  for  proposals   (RFP)  stated  that 
the  proposal  must  be  in  last  and  final  form  and  that  no 
modif icat ions  to  the  proposal  would  be  accepted .     He  submitted  the 
original  of  a  document  with  notations  which  indicated  that  Gannett 
Outdoor  Company,   Inc .  had  submitted  the  document  as  a  modification 
to  its  proposal.     The  specification  called  for  a  minimum  height  of  7 
feet ,  6  inches.     Mr.  Winston  said  that  the  Gannett  Outdoor  shel ter 
was  6  feet,  6  inches.     He  stated  that  he  was  of  the  opinion  that  his 
firm's  shelter ,  which  met  the  minimumum  height ,  was  discounted 
because  it  did  not  give  the  same  protection  from  wind  and  rain  as 
the  lower  Gannett  Outdoor  model . 
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He   said   that   he   had   requested   information  as   to  how   the   25  points 
reserved  for   the  ratio  of  noncommercial   to  commercial  shelters  would 
be  allotted  by  staff.     This   information  was  never   received .     He  said 
that  Gannett  Outdoor  won  this  area.     He  noted  that   the  Gannett 
Outdoor  proposal  called  for  placing  less  expensive  shelters  at 
noncommercial  sites.     He  said  that  staff  worked  closely  with  Gannett 
Outdoor  -  so  closely  that  they  accepted  a  late  document. 

Mr.   Bruce  Williams,  President,   Shelter  Media,  stated  that  he 
reviewed  the  Gannett  Outdoor  proposal.     Their  financial  data 
indicated  that  with  a  bid  ratio  of  1.87  for  commercial  to 
noncommercial  shelters,   the  company  will  be  internally  funding  this 
project.     He  questioned  the  ability  of  the  Gannett  Outdoor  shelter 
to  adjust  to  grades  and  narrow  sidewalks.     He  cited  nonconformity  of 
the  Gannett  Outdoor  shelter  with  the  city's  specifications  in  the 
areas  of:     mounting  on  narrow  sidewalks  such  as  those  in  attachment 
C  of  the  RFP;  ability  to  adjust  to  a  20%  grade;  lack  of  the  use  of 
steel;  maintainability  of  surfaces;  compatibility  with  Market 
Street;  no  deterrent  for  parade  viewing  from  the  roof,  and  lack  of 
electr ical  intercept  plans , 

Mr.  Williams  said  that  he  received  no  points  for  affirmative  action 
even  though  Barrios  Construction  will  be  doing  all  the  underground 
work.     He  had  submitted  a  letter  which  stated  that  Shelter  Media 
would:   meet  all  employment  goals;  buy  all  shelters  here;  let 
contracts ;  employ  50%  minor ities  receiving  40%  of  the  total  payroll ; 
and  give  50%  of  the  supplies  to  minority  and  women  business 
enterprises , 

Mr .  Williams  questioned  the  latitude  that  may  be  given  to  an 
architectural  review  committee .     He  noted  that  the  specification 
calls  for  no  changes. 

Mr .  Williams  offered  to  put  up  10  shelters  on  a  trial  basis . 

Mr.  Larry  Ferolie,  General  Manager  of  Target  Outdoor  Media, 
requested  a  thorough  explanation  of  the  evaluation  process . 

Members  of  the  commission  asked  questions  for  clarification  of  the 
issues.     Responses  furnished  by  staff  include  the  following  points : 

The  Gannett  Outdoor  shelter  reaches  the  minimum  height  of 
7  f eet ,  6  inches  at  the  inter  ior  h  igh  point  of  the  vaulted 
roof.     The  shelter  has  flexibility  to  be  raised  or 
lowered.     The  late  document  corrected  a  typographical 
error  changing  $720.00  to  $72,00,     The  RFP  did  not  require 
the  use  of  steel ,  but  required  that  the  type  of  material 
to  be  used  be  defined.     The  shelter  has  flexibility  to  be 
able  to  fit  onto  narrow  sidewalks.     Electrical  plans  were 
submitted.     No  points  were  assigned  for  the  firm's 
affirmative  action  plan  -  it  was  a  pass  or  no  pass  item. 
Points  were  assigned  for  preference  for  Minor ity  Business 
Enterprise   (MBE),   Local  Business  Enterprise   (LBE)  and 
Women  Business  Enterprise   (WBE) .     No  points  were  assigned 
for  height  and  there  was  no  discussion  of  it  by  the 
selection  committee.     There  may  be  minor  modifications  of 
the  design  with  respect  to  negotiation  of  a  final 
contract;   but  they  must  stay  within  the  specifications  and 
may  be  decided  on  an  issue  by  issue  basis.     The  selection 
committee  considered  minor  refinements  to  all  of  the 
models , 

Mr.  Arvid  Eckenberg,  Managing  Director,  Shelter  Incorporated, 
responded  to  questions  on  behlaf  of  Gannett  Outdoor,     He  said  that 
each  of  the  competitors  has  the  same  f ootpr int ,     There  is  some 
latitude,   depending  upon  placement  of  the  shelter  18  inches  from  the 
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curb  or   against   the  property.      The   firm  suggested   to   the  selection 
committee   that  on  very  narrow  sidewalks  a  single  face  on  the  rear 
wall  of  the  shelter  could  be  used  or   the  conf igur at  ion  of  the  end 
walls  could  be  narrowed.     In  certain  locations  the  firm  proposed 
that  bus  bulbs  be  considered.     in  certain  locations  no  shelter  can 
be  built.     Mr.   Eckenberg  said  the  firm  could  accommodate  a  10  foot 
sidewalk   from  among  the  various  configurations  of  shelters  which  the 
firm  proposes,  and  that  all  of  the  shelters  will  be  accessible  to 
wheelchairs . 

On  motion  of  Commissioner  Toupin,  seconded  by  Commissioner  Barletta, 
this  matter  was  continued  to  the  meeting  of  March  25,  1986,  at  2-00 
P.M. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


10:50  A.M. 


Romaine  A .  Boldr  idge 
Secretary 
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call  to  Order:     2:05  P.M. 


Present:       President  H.  Welton  Flynn,  vice  President  Arthur  Toupin, 
Commissioner  Joseph  Barletta,  Commissioner  Jeffrey  Lee 


Excused:  None 


The  Minutes  of  the  regular  meeting  of  February  25  and  special 
meeting  of  March  3,  1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission . 


RESOLUTION 
NO 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0077        WD      Awarding  Water  Department  Contract  No.  WD-1929, 

8-Inch  Ductile  Iron  Main  Installation  in  Montgomery 
Street  between  Post  Street  and  pacific  Avenue,  in 
the  net  amount  of  $749,200,   to  P&J  Utilities  Co., 
Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0078        MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,   Bureau  of  Claims  and  Contracts,  totaling 
$79,749.38,   for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  February  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0079        WD      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1953,   Repaving  of  Street 
and  Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  Ending  June  30,  1987. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 
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on  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was  adopted:  -..j-^wxuy 

86-0080         WD       Awarding  Water   Department  Contract  No.  WD-1933, 

8-Inch  Ductile   iron  Main   Installation   in  San  jose 
Avenue  between  22nd  and  26th  streets,   in  the  net 
amount  of  $196,550,   to  Uniacke  Construction, 
Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was  adopted: 

86-0081        MR      Approving  Debit  Modification  No.  7  to  Municipal 

Railway  Contract  No,   MR-638,  J-Line  Church  Street 
Track  Reconstruction,  Street  Repaving  and  Sewer 
Repair,   for  additional  work  at  a  cost  of  $52,670, 
Homer  j.  Olsen,    Inc.,   Contractor;  and  authorizing  an 
extension  of  time  of  50  working  days  from  the  date  of 
the  notice  to  proceed  for  work   under  this 
modification . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-746,   693  Vermont  -  Paint  Building  Exterior,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.  1  in  the  amount  of  $281.13;  and 
authorizing  final  payment  in  the  amount  of  $14,718.87 
to  Crystal  Springs  Painting  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0083        WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1906,  8-Inch  Ductile  iron  Main 
Installation  in  16th  Street  Between  Guerrero  and 
Folsom  Streets,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No,   1  in  the 
amount  of  $13,854;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  29  working  days;  and 
authorizing  final  payment  in  the  amount  of  $2,651,70 
to  E.  Mitchell,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


The  following  resolution  was  adopted  by  Common 
Consent : 

GM      Expressing  appreciation  to  Nancy  c.   Lenvin  and 

commending  her  for  her  many  contributions  as  a  member 
of  the  Public  Utilities  Commission  and  for  her 
dedicated  service  to  the  people  of  San  Francisco. 
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On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was   adopted:  j.-i.vjwii,y 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call   for   Municipal  Railway 
contract  No.  MR-938,   Kirkland  Division:  Heating, 
Ventilation  and  Compressed  Air  Systems  Modification- 
and  approving  a  transfer  in  the  amount  of  $73,000  from 
miscellaneous  facilities  maintenance  reserves  to  Muni 
Capital  Project. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $13.9  million  for  the  purchase  of  additional 
supplementary  power  from  the  Pacific  Gas  and  Electric 
Company  for  resale  during  Fiscal  Year  1985-86, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Confirming  the  existence  of  an  emergency  condition  on 
Water  Department  watersheds  in  San  Mateo  and  Alameda 
Counties  as  a  result  of  the  storms  of  February  1986; 
and  requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $300,000  to  fund  emergency  repair  work  required  to 
restore  Water  Department  facilities  to  their  pre-storm 
condi  t  ion , 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $60  million  from  1985  Water  Revenue  Bond  funds  to 
fund  Water  Department  capital  projects. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  and  chief  Engineer, 
Water  Department,  to  negotiate  and  execute  a  contract 
modification  to  a  professional  services  contract  with 
Water  Resource  Associates  for  services  related  to  the 
Hetch  Hetchy  and  Water  Department  water  supply 
systems,  extending  the  term  of  the  contract  to 
December  31,  1986,   for  an  amount  not  to  exceed  $45,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 
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on  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was   adopted:  4.wj.-Lwwj.ng 

86-0090         WD       Authorizing  the  General   Manager  of  Public  Utilities, 
through   the  Real   Estate  Department,   to  negotiate  and 
execute  a  contract  for   the  lease  of  approximately 
4,000  square  feet  of  office  space  at  414  Mason  Street 
for  the  Water  Department,   for  an  amount  not  to  exceed 
$60,000  annually  for  a  minimum  of  three  years;  and 
authorizing  the  General  Manager  of  Public  utilities 
to  initiate  a  transfer  of  funds  not  to  exceed  $50,000 
for  one-time  moving  and  startup  costs, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  waiver  of  permit  fees  required  by 

Commission  Resolution  No.  74-0390  for  parking  lot  u; 

by  CalTrain  on  Water  Department  lands  in  San  Mateo 
County . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0092        E        Awarding  Municipal  Railway  Contract  No.  MR-861, 

Geneva  Carbarn  Shop  Building,   Fire  Protection  System, 
in  the  amount  of  $11,900,   to  Pacific  Automatic 
Sprinkler  Co.,  Contractor, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  transfer  $137,614  from 
PUC  Professional  Services  to  other  Current  Services, 
and  $99,819  from  Municipal  Railway  Materials  and 
Supplies  in  Operations  and  Equipment  Maintenance  to 
Other  current  Services,  for  telephone  service 
expenses  for  the  Public  Utilities  Commission  and  the 
Municipal  Railway, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of  the  General  Manager 
Dependent  Passes 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  there  were  893  outstanding  dependent  passes  for  spouses  and 
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1310    for    children   of   operators.      Dependent   passes   are   covered  under 
the   Memorandum   of   Understanding   with    the  union. 

******** 

New  Business 

AB  842  Committee 

Pr esiden t  Flynn  repor ted  on  a  recent  meeting  of  the  AB  842  Commi ttee 
wh ich  passes  upon  the  division  of  sales  tax  funds  by  the  Metropolitan 
Transportation  Commission  (MTC).     Currently  on  the  agenda  is  the 
division  of  $8.4  million  between  AC  Transit  and  the  Municipal  Railway 
for  supplying  feeder  service  to  the  Bay  Area  Rapid  Transit  (BART). 
This  matter  was  continued  to  March  21,  1986.     Also,  the  term  of 
allocations,  that  is,  one  year  or  two  years,  will  be  considered  at 
that  time. 

President  Flynn  asked  for  a  Commissioner  to  serve  on  the  AB  842 
Committee  to  replace  former  Commissioner  Sanger.     Commissioner  Lee 
agreed  to  serve , 

******** 

Item  No.  16  —  Consideration  of  a  20-year  lease  of  5,46  acres,  more 
or  less,  of  Water  Department  proper  ty  to  the  Communi  ty  College 
District  of  San  Francisco,  for  the  purpose  of  automobile  parking  for 
students ,  at  an  initial  annual  rental  of  $10,000.00, 

Mr.  Nothenberg  stated  that  the  proposed  lease  is  less  than  market 
value.     It  is  the  result  of  a  compromise  between  the  College 
District,  which  believes  that  park  ing  should  be  f ree ,  and  the 
Commission  which  has  stated  that  it  is  not  in  the  business  of 
prov  iding  free  park  ing . 

president  Flynn  stated  that  he  would  not  suppor t  a  20 -year  lease  at 
this  price.     Commissioner  Toupin  inquired  as  to  the  rational  of 
approving  what  is  almost  a  gif t .     Mr .   Nothenberg  replied  that 
presently  the  college  has  a  revocable  permit ,     The  proposed  lease 
would  be  with  another  public  agency  for  a  public  purpose.  He 
expressed  the  opinion  that  it  was  not  likely  the  college  would  be 
able  to  pay  more  than  $10,000  annually.     Previously,   the  Board  of 
Supervisors  had  requested  that  the  col lege  be  allowed  to  use  the 
property  for  nothing . 

Ms .  Mathea  Falco ,   Manager ,  Bureau  of  Claims  and  Contracts,  explained 
that  the  reason  for  the  20-year  term  was  because  the  College  Board 
felt  it  needed  the  certainty  of  the  parking  privilege.  The 
termination  clause  requires  one  year  pr  ior  wr  i tten  not  ice  of  intended 
use  for  reservoir  purposes .     President  Flynn  suggested  a  one-year 
lease  for  $10,000.00.     Mr,   Nothenberg  recommended  retaining  the  one 
year  revocable  permit  and  foregoing  the  marginal  economic  benefit. 
He  said  that  staff  would  negotiate  a  year-to-year  tenancy  and  ask 
that  the  college  maintain  the  property. 

The  item  was  removed  from  the  calendar, 

******** 


THEREUPON  THE  'MEETING  WAS  ADJOURNED:      3:00  P.M. 


Secretary 

86-044 

I 


PUBLIC  UTILITIES  OOfVIIVIISSION 

Cirr  AMD  COUMTV  OF  SAN  FRANCISCO 


RESOLUTION  No.      SG— 00*7*7 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1929, 
the  replacing  of  the  existing  undersized  and  deteriorated  8-inch  main 
which  was  installed  in  1860  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
January  21 ,  1986;  and 

WHEREAS,  The  Contract  was  not  awarded  within  thirty  (30)  days  of 
receipt  of  bids  due  to  awaiting  determination  by  the  Director  of  PUC's 
Contract  Compliance  Office  that  the  low  bidder  has  met  the  Affirmative 
Action  Requirements  specified  for  the  Contract;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office  has 
determined  that  the  low  bidder  has  met  said  Affirmative  Action 
Requirements;  and 

WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  no.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B 
of  the  Administrative  Code;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1929,  8-Inch  Ductile  Iron  Main  Installation  in 
Montgomery  Street  between  Post  Street  and  Pacific  Avenue  in  the  net 
amount  of  $749,200  to  P&J  Utilities  Co.,  3585  California  St.,  San 
Francisco,  CA  94118  as  the  lowest  responsive  bidder  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r  MARCH    11 1986 


at  its  meeting  of 

b  

Secretary, 


11  i9oD   

Secretary,  Public  Utilities  CommMsion 


fUBL.IC  UTILITIES  COtVIIVIISSIOM 

crrv  Ar«o  coumtv  of  san  FnANCisco 


RESOLUTION  No. 


86-007'S 


RESOLVED,       That  this  Coiranission  hereby  approves, 
in  accordance  with  Resolution  No.    77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$79,749.38,  made  by  the  Municipal  Railway,  month  of 
February,   1986,  per  Revolving  Fund  Direct  Payment 
Nos.:     CL0119,   CL0120,   CL0121,   CL0130  and  Direct 
Payment  Nos.:     CLOlll,  CL0112  and  CL0129. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsn,eeUn,of  L»ARCH.   1  1  1986 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMIVIISSIOIM 

crrr  and  couivtv  or  san  francisco 


RESOLUTION  Na  Q^"^' 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  i  s  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  class  1  (b)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further. 

RESOLVED,  That  thi  s  Commi  ssi  on  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1953  -  Repaving  of  Street 

and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 

for  the  Fiscal  Year  Ending  June  30,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    r  WARCB     1  1  1986 


\RC\i    11  1986   

Secretary,  Public  Utilities  Commission 


fUBCIC  UTILITIES  COn/IMISSIOlM 


RESOLUTION  No. ,  86-0080 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1933, 
the  replacing  of  the  existing  undersized  and  deteriorated  4-inch  main 
which  was  installed  in  1875  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
February  11,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1933,  8-Inch  Ductile  Iron  Main  Installation  in 
San  Jose  Avenue  between  22nd  and  26th  Streets  in  the  net  amount  of 
$196,550  to  Uniacke  Construction,  5698  Diamond  Heights  Bl  vd. ,  San 
Francisco,  CA  94131  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    '  HARCH     1  1  1986 


Secretary,  Public  Utilities  Commission 


F»UBL(C  UTILITIES  COMIVIISSION 

CTTY  AND  COUUrr  OF  SJtN  FnANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  Municipal  Railway  Contract  No.  638,  it  is  necessary  to 
modify  the  contract  in  the  amount  of  $52,670.00  to  extend  two  loading  islands 
and  install  steel  railings  on  four  loading  islands  and  remove  and  replace 
damaged  curbs  on  the  loading  islands  at  Church  and  Market  Streets  and  Church 
and  16th  Streets;  and 

WHEREAS,  Additional  funds  for  this  modification  are  available  in 
Account  No.  906641;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  an  extension  of  time  of  50 
working  days  from  the  date  of  the  notice  to  proceed  for  work  under  this 
modification  and  approves  a  Debit  Modification  in  the  amount  of  $52,670.00  to 
provide  funds  for  the  work  to  be  performed  as  set  forth  in  Contract 
Modification  No,  7. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH.     1  1  M 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COIJNIT  OF  SAN  FfUNCISCO 

RESOLUTION  No.  ^  86-Q082 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  746,  693  Vermont  -  Paint  Building  Exterior,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $281.13;  and  authorizes  final  payment  in  the  amount  of 
$14,718.87  to  the  Contractor,  Crystal  Springs  Painting  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeHn,  of  LjARCH  .    i  1  1986 


Secretary.  Public  Utilities  Commissio 


F*UOLIO  UTILITIES  OOlVIMISSION 

CUT  AMU  COUMTV  OF  SAM  FDAMCISCO 


RESOLUTION  No.       86  OOS3 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1906,  8-Inch  Ductile  Iron  Main  Installation 
in  16th  Street  Between  Guerrero  and  Folsom  Streets  as  satisfactorily 
completed;  approves  Debit  Contract  Modification  Mo.  1  in  the  amount  of 
$13,854,00;  authorizes  an  extension  of  time  for  unavoidable  delays  of  29 
working  days;  and  authorizes  final  payment  in  the  amount  of  $2,651.70  to 
the  Contractor,  E.  Mitchell,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    "  WARCH^  1  1  1986 


Secretary,  Public  Utilities  Commission 




PUBLIC  UTILITIES  COMMISSION 

cm-  AND  couwrv  of  SAN  FHANCISCO 


RESOLUTION  No.      86— QOQ^ 

WHEREAS,  Nancy  C.  Lenvin  was  appointed  to  the  Public  Utilities 
Commission  August  25,  1980;  and 

WHEEIEAS,  Nancy  C.  Lenvin,  a  respected  member  of  the  legal 
profession  and  President  and  Chief  Executive  Officer  of  the  Bay  Area 
Transportation  Corporation  brought  a  wealth  of  knowledge  and  expertise  to 
the  Commission;  and 

WHEREAS,  Nancy  C.  Lenvin  served  as  Vice  President  of  the 
Commission  in  1982,  and  as  President  in  1984;  and 

WHEREAS,  During  her  tenure  on  the  Commission,  the  cable  car 
rehabilitation  project  was  undertaken  and  completed;  the  long-standing 
litigation  regarding  rates  charged  by  the  San  Francisco  Water  Department 
was  settled;  service  was  inaugurated  on  the  Muni  Metro  light  rail  system; 
and  major  Improvements  in  our  service  to  the  paratransit  community  were 
implemented;  and 

WHEREAS,  She  was  an  indefatigable  champion  and  participant  in 
the  Employee  Recognition  Programs  of  the  Municipal  Railway;  and 

WHEREAS,  Nancy  C.  Lenvin  resigned  due  to  the  demands  of  her 
business;  now,  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission 
hereby  express  their  sincere  appreciation  to  Nancy  C.  Lenvin  for  her  many 
contributions  as  a  member  of  the  Public  Utilities  Commission  and  for  her 
dedicated  service  to  the  people  of  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  extend  to  her  their 
personal  best  wishes  for  success  and  happiness  In  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  :     MARCH  1  .j 


Secretary,  Public  Utilities  Commission 


RESOLUTION  k.^  Q6— OQSS 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-938.  the 
alteration  and  modification  to  the  heating,  ventilation  and  compressed 
air  systems  of  the  Kirkland  Division  is  to  be  funded  under  Fund 
31-001-640-01-560177;   now.    be  it 

RESOLVED.  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  No.  MR-938,  Kirkland  Division: 
Heating.  Ventilation  and  Compressed  Air  Systems  Modification;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer 
of  $73,000  which  was  budgeted  under  miscellaneous  facilities  maintenance 
reserves  under  31-001-B60037~677-01  to  Muni  Capital  Project 
31-001-560037-640-01;   and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31.   Section  31-22   (a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  as  set  forth  in  the  permanent  list 
of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28.    1980.    and  April   16.  1981. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


 «■» 

f*UBt-IC  UTILITIES  COMMISSION 

Cirv  AND  COUHTY  OF  SAN  FTUNCISOO 


RESOLUTION  No. 


86-0086 


WHEREAS,   The  below  normal  Spring  runoffs  of  1985 
only  filled  the  Hetch  Hetchy  reservoirs  to  85%  of  their 
total  capacities ;  and 

WHEREAS,   In  July  1985,   Hetch  Hetchy  prudently 
decided  to  reduce  power  generation  in  order  to  maintain 
sufficient  supply  of  water  to  meet  domestic  needs;  and 

WHEREAS,  With  this  reduction  in  Hetch  Hetchy 's 
generation,  the  increased  power  purchase  by  Modesto  and 
Turlock  Irrigation  Districts,  and  the  anticipated  increase 
in  supplemental  power  rates,   it  is  estimated  that  an 
additional  amount  of  $12,000,000  will  be  needed  for 
purchase  of  supplementary  power;  and 

WHEREAS,  A  rate  increase  for  PG&E  in  electrical 
power  transmission  charges  will  be  approved  by  the  Federal 
Energy  Regulation  Commission  retroactive  to  January,  1985; 
and 

WHEREAS,  An  additional  $1.9  million  is  needed  to  pay  the 
additional  transmission  charges  for  the  period  of  January  1985 
to  June  1985;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  that  the  Mayor 
recommends  to  the  Board  of  Supervisors  a  Supplemental 
appropriation  in  the  amount  of  $13.9  million  funded 
from  33-001-04557-9251  Estimated  Revenue  $8,400,000  and 
33-001-025015  GL  490  Unappropriated  Revenue  $5,500,000  to 
Appropriation  No.   33-001-336016  1801  Purchase  of  Power  and 
1811  Power  Distribution  Transmission, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    '   MARCH.   1  1  1986 


Secretary,  Public  Utilities  Conuniss 


RUBLIC  UTILITIES  COMIVIISSION 

C*rr  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


WHEREAS,  An  emergency  condition  has  existed  on  the  San 
Francisco  Water  Department  watersheds  in  San  Mateo  and  Alameda 
Counties  as  a  result  of  the  storms  of  February  1986;  and 

WHEREAS,  Said  storms  caused  damage  to  various  roads, 
culverts  and  trails;  and 

WHEREAS,  Emergency  repairs  are  required  to  restore  these 
facilities  to  their  pre-storm  condition  to  enable  performance  of 
vital  operations  and  to  provide  access  for  emergency  vehicles;  now 
therefore,  be  it  * 

RESOLVED,  That  time  being  of  the  essence,  this  Commission 
in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  hereby  declares  the  existence  of  an  emergency; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  an  emergency  supplemental 
appropriation  to  provide  said  emergency  repairs  in  the  amount  of 
$300,000  from  47-00-00-32-001-024018  -  G.L.   490  --  Unappropriated 
Revenue  to  4  7-00-00-32-001-38722  5-287-01  Emergency  Repairs--'86 
Storm  Damage, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MARCH,    1  1  1986 


Secretary,  Public  Utilities  ComMission 


PUBLIC  UTILITIES  CO IVI IVI ISSIOIM 

CtT-y  AMD  COUNl-T  OF  SAN  FHANCI&CO 

RESOLUTION  NOt ,  86-Q08S 


WH^EAS,  The  Water  Department  Capital  Improvement  Program  includes  both 
the  San  Andreas  Filtration  Plan  Expansion  and  the  Crystal  Springs  Filtration 
Plant  construction  projects  for  1985-86;  and 

WHEREAS,  The  Water  Department,  in  conjunction  with  the  Utilities 
Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the  scope,  preliminary 
cost  estimates  and  preliminary  schedule  of  objectives  needed  for  all  phases  of 
the  projects;  and 

■    ^noA^^^l  ^®  voters  of  San  Francisco  approved  the  sale  of  Revenue  Bonds 
in  1984  to  fund  these  projects  and  funding  for  the  planned  capital  activities 
has  been  available  from  the  sale  of  these  Revenue  Bonds  since  November  1985* 
and  *  * 


WHEREAS,  The  proposed  amount  of  capital  improvements  is  consistent  with 
the  amount  of  Revenue  Bonds  approved  by  the  voters  of  San  Francisco;  and 

WHEREAS,  The  Board  of  Supervisors  approved  a  resolution  for  the 
issuance  of  $104,000,000  in  Water  Revenue  Bonds  and  the  establishment  of  funds 
and  accounts  necessary  to  provide  for  the  issuance  and  security  of  the  bonds- 
now,  therefore,  be  it  * 

RF50LVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  $60 
million  in  order  to  fund  the  planning/consultant  selection  process  at  Crystal 
Springs  and  San  Andreas  Water  Treatment  Plants;  EIR/engineering 
design/construction  at  Crystal  Springs  Water  Treatment  Plant;  and  plant 
expansion  at  San  Andreas  Water  Treatment  Plant. 


0091R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    •  MARCH  ^  1  1 1986 


Secretary,  Public  Utilities  Commission 


PUBI-tC  UTILITIES  COMMISSION 
RESOLUTION  No. . 

8G-0069 


WHEREAS,  Timely  development  of  the  Resource  Plan  for  Hetch 
Hetchy  and  the  Water  Department  requires  specialized  professional 
services  to  develop  long  term  water  demand  projections;  and 

WHEREAS,  Expansion  of  instrumentation  and  telemetry  system 
to  meet  current  and  future  needs  requires  the  assistance  of  an 
expert  in  water  supply  systems;  and 

WHEREAS,   Implementation  of  an  automated  water  records 
system  is  being  accomplished  by  Water  Department  staff  and  an  expert 
review  o£  the  extensive  calculations  and  reports  is  necessary  to 
insure  accuracy  and  completeness;  and 

WHEREAS,  Development  of  a  recommendation  on  the  request 
from  the  cities  of  San  Jose  and  Santa  Clara  for  a  long  term  water 
supply  contract  requires  extensive  research  and  expert  review  of  Bay 
Area  water  supply  and  demand  projections;  and 

WHEREAS,  Rudolph  Metzner,  doing  business  as  Water  Resource 
Associates,   is  uniquely  qualified  to  provide  the  necessary 
specialized  professional  services  and  has  provided  satisfactory 
service  in  the  past;  and 

WHEREAS,  Funds  are  available  from  the  FY  1985-86  budget  in 
the  amount  of  $25,000.00  from  the  Resource  Plan  Project  and  in  the 
amount  of  $20,000.00  from  Professional  Services  budgeted  for  water 
conservation  activities;  now,   therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
the  General  Manager  and  Chief  Engineer  of  the  Water  Department  to 
negotiate  and  execute  a  contract  modification  between  the  City  and 
County  of  San  Francisco  and  Water  Resource  Associates  to  provide 
professional  services  related  to  the  Hetch  Hetchy  and  Water 
Department  water  supply  systems  with  the  term  of  the  contract 
extended  to  December  31,  1986  and  the  additional  amount  not  to 
exceed  $45,000.00.     Funds  are  available  1)  $25,000  from  Water 
Project   (Index  387225)   72901  Resources  Management  Plan  and  2) 
$20,000  from  Water  Operating  (Index  387019)  Object  100  (Water 
Conservation  Program). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   r  MARCH    Jk  ■  1986 


Secretary,  Public  Utilities  Commission 


F-UBLIC  UTILITIES  COrVtMISSIOlM 

cm  ANO  COUNTY  OF  SAN  FnANCISCO 


RESOLUTION  No.  . 


86-OOSO 


WHEREAS,   For  many  years  the  Water  Department  building  at  425 
Mason  Street  has  had  more  and  more  staff  moved  into  its  limited 
space;  and 

WHEREAS,  The  fourth  floor  of  the  building  is  currently  occupied 
by  the  General  Manager  and  his  staff;  Finance  Bureau's  Transit  Impact 
Development  Fee  staff;  the  Muni  Long  Range  Planning  staff;  Water 
Department  Planning  staff;  and  support  services,  including  word 
processing  equipment;  and 

WHEREAS,  Management  needs  of  the  Water  Department  mandate 
consolidation  of  key  personnel  adjacent  to  the  General  Manager, 
which  will  require  other,  none-related  functions  to  vacate  that 
space  in  the  very  near  future;  and 

WHEREAS,  There  simply  is  no  other  space  available  for  personnel 
at  425  Mason  Street;  and 

WHEREAS,  There  is  adequate  space  located  directly  across  the 
street  at  414  Mason  Street,  which  is  available  for  a  reasonable 
cost  and  which  would  keep  related  staff  close  together;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems   (BMIS) , 
through  the  Real  Estate  Department,  already  leases  space  located 
in  that  building;  and 

WHEREAS,  Funds  are  available  for  fiscal  1985-86  from  suburban 
property  taxes;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Utilities  is  authorized, 
through  the  Real  Estate  Department,  to  negotiate  and  execute  a 
contract  for  the  lease  of  approximately  4,000  square  feet  of  office 
space  at  414  Mason  Street  for  the  Water  Department,  for  an  amount 
not  to  exceed  $60,000  annually  for  a  minimum  of  three  years;  and, 
be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Utilities  is 
authorized  to  initiate  a  transfer  of  funds  not  to  exceed  $50,000 
for  one-time  moving  and  startup  costs: 

From:  Property  Taxes  47-00-00-32-001-387019-1420 

To:       Property  Rental  47-00-00-32-001-387019  1460  $10,000 

Building  Maintenance    47-00-00-32-001-387225  2020-279-02  $40,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    "  MRCa     1  1  1986 


^Rg^  1  1  1986^ 
lury*ut^  (J. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cirv  AND  COUfJTV  OF  mANCISCO 


RESOLUTION  No. 


86-OOSl 


WHEREAS,   The  City  and   County  of  San  Francisco 
owns  certain  real  property  being  utilized  as  Muni  Railway 
right  of  way  under  the  jurisdiction  of  the  San  Franc isco 
Water  Department  in  San  Mateo  County;  and 

WHEREAS ,  CalTra in ,  a  public  agency  desires  a  land 
use  perm it  on  a  portion  of  said  right  of  way  from  City  for 
purposes  of  commuter  parking;  and 

WHEREAS,   Public  Utilities  Resolution  No.  74-0390 
requires  that  usage  by  Public  Agency  for  purposes  such  as  a 
parking  lot  be  charged  a  permit  fee  based  on  value  of  land 
plus  reimbursement  of  taxes  and  assessments  pa  id  by  City;  and 

WHEREAS,  PUC  has  a  policy  commitment   to  mass 
transit  and  by  encouraging  use  of  mass  transportation  by 
commuters  will  help  to  relieve  traffic  and  parki ng 
congestion  on  San  Francisco  Streets,  now,   therefore  be  it 
RESOLVED,  That  this  Commission  hereby  approves 
and  author i  zes  the  waiver  of  Permi  t  Fee  Charges  as 
determined  by  Commission  Resolution  No.   74-0390  and  that 
said  permit  fee  charges  be  based  on  recovery  of 
administrative  cost  incurred  by  City.     Permittee  will  be 
responsible  for  maintenance ,   taxes  and  assessments  levied  on 
said  Water  Department  lands. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    LMAROW     1  1  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOIM 

arr  ano  couktv  of  san  francisco 


RESOLUTION  No.  _ 


WHEREAS,  Under  Municipal  Railway  Contract  No.  861  a  fire 
protection  system  is  to  be  installed  at  the  Geneva  Carbarn  Shop  Building 
with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
February  25.  1986;  now,  therefore,  be  it  y         w  y 

RESOLVED,    That   this   Commission   hereby   awards  Municipal  Railway 
Contract  No.  861.  Geneva  Carbarn  Shop  Building.  Fire  Protection  System 
in   the   amount  of  $11,900.00  to  Pacific  Automatic   Sprinkler  Co  2601 
Harrison  Street,  San  Francisco.  CA  94110,  as  the  lowest  responsive  bidder 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    1  MARTH     1  1  1986. 


»-UBI.>c    UTILITIES  COMMISSION 

CITir    Af^O    COKJUTV    tJr    SAN  FRANCISCO 


RESOLUTION  No. 


8G-0093 


during  the  first  six  .onths  of  ^rc^Tre'^tV^I  s«  l^jL^r  •  ^^^^ 

RESOLVED,  That  this  Commission  reauest<;  tho  r/,n*-..«n 

transfer  $137,614  from  PUC  Professionarilrvices  to  O^her  *° 

an7t?n  ^99.819  from  MuniciparRa  lway  Materials 

Current'l:"ices  ?or%'Ir\'"'  ^^-P-ent  Saintena^ce  to'ot 
current  :>ervices  for  telephone  services  expenses. 


(0002W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  T    IIIAR0H       1  :  198f 


Secretary,  Public  Utilities  Commission 


MONTHLY    REPORT    OF    FEBRUARY  ACTIVITIES 

SAN   FRANCISCO  WATER  DEPARTMENT 


March    2  4,  1986 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  February  amounted  to  22.1  billion  gallons  or  85%  of 
capacity.     This   is  a  large  increase  over  the  16.9  billion  gallons  and 
65%  of  capacity  in  storage  at  the  end  of  January.     For  the  Suburban 
system  as  a  whole,   storage  amounted  to  65. 3  billion  gallons  and  88%  of 
capacity  compared  to  43.0  billion  gallons  and  58.0%  of  capacity  at  the 
end  of  last  month. 

The  "Storms  of  '86" 

While  watershed  lands  and  roads  received  considerable  damage 
throughout,  no  major  failure  of  the  primary  facilities  resulted. 

An  emergency  was  declared  and  corrective  work  is  underway  to 
prevent  further  and  more  extensive  damage  from  future  storms. 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  157.4  million 
gallons  per  day  (MGD)   for  the  month  of  February, 

Sunol  Valley  Filtration  Plant  treated  38.9  MGD. 
San  Andreas  Filtration  Plant  treated  36.2  MGD. 


3.  Consumption  (MGD  average) : 

February  1986  -  203.7) 
February  1985     -  221.9) 

February  1986  -  203.7} 
February  1976     -  224.0) 

12  months  preceding 

March  1,  1986  -  280.5) 
March  1,   1985     -  262.5) 

4.  Storage  (million  gallons)  as  of  March  1: 

1985  1986 
Alameda  Div.    (Capacity  48,014) 
31  ,477  42  ,  808 

Peninsula  Div.  (Capacity  29,783) 
16,658  22,107 

Total   (Maximum  Capacity  77,797) 
48,135  64,915 


8. 2  percent  less 
9.1  percent  less 

6 . 9  percent  more 


Increase 
-  Decrease 


11,331 


%  Full 

Capac  i ty 


89 


5,449 


16,780 


74 


83 
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Vandal  ism    and  Trespassing 


On   the  Peninsula  watershed  vandals   damaged   fencing   along  Sawyer 
Camp  Trail,   Montara  Mountain  and  a   20-foot   section  north  of  Highway 
92.      Locks  were  stolen  from  the  cubicle  at  Stone  Circle  along  Canada 
Road  and  Edgewood  and  the  right-of-way  gate  and  riser  covers  on 
Foothill  Blvd.   In  Palo  Alto.     Trespassers  vandalized  a  road  grader 
while  parked  for  the  weekend  on  Spring  Valley  Quarry,     The  cost  of 
vandalism  repairs  was  $2,300.00.     A  total  of  59  trespassers  were 
evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Calaveras 
Road,     The  padlock  was  stolen  from  the  Marsh  Road  main  gate.  Repair 
of  vandalism  damage  amounted  to  $500.00.     A  total  of  48  trespassers 
were  evicted  during  the  month. 


Net  Paying  Sales 


February 


Fiscal  Year 
To  Date 


1986 


Actual 


$4,087,848 


$37,981 ,927 


Es  timated 


3,998.716 


36,257,180 


Increase/Decrease 


89,152 


1,724,747 


Increase /Decrease  ( % ) 


2.23 


4,  76 


Leases  and  Permits 


By  the  terms  of  their  leases  the  following  four  enterprises  pay  in 
February  all  royalties  or  percentage  of  revenue  through  January. 


Santa  Clara  Sand  and  Gravel  $16,052.69 

Sunol  Golf  Course  11,559.90 

Crystal  Springs  Golf  Course  8,927.26 

Mission  Valley  Rock  9,500.00 
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Continuing  Programs 


Veh  icle  Inspect! on s 

Routine  1 0 , 000 -mi le  inspections  were  conducted  on  13  vehicles. 
Vehicle  Accidents 

Turing  the  month  of  February  there  was  9  accidents,  4  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-tine  injuries  in  February.     There  is  a  total 
of  12  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flush  ing 


February 
1986 


153 

February 
1986 

83 
8 


Fiscal  Year 
1985-86 


1,608 


Fiscal  Year 
1985-86 


396 
120 


Flushing  was  conducted  in  the  University  Mound  Reservoir  zone  in 
the  areas  bounded  by  Market,  Valencia,   25rd  Street,  Bryant  and  Potrero. 


Mains  (all  sizes),  lineal 
feet 


February 
1986 


241  ,080 


Fiscal  Year 
1985-86 


604,765 
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HETCH        HETCHY        WATER        AND  POWER 

MEMORANDUM 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 


March  27,  1986 


FROM:  L.  T.  KLEIN  ^^tV^^I  A-t'^^-- 

Deputy  General  Manager  ' 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

The  winter  of  1986.  late  arriving,  has  continued  its  onslaught  into  mid- 
March.     As  previously  reported,  the  California  Department  of  Water  Resources 
runoff  forecast  for  the  Tuolumne  River  on  February  10  was  only  83%  of  normal. 
By  February  2A,  that  figure  was  revised  upward  to  149%.     With  the  last  full 
day  of  winter  on  March  19.  the  Tuolumne  runoff  is  now  projected  to  be  16A%  of 
normal.     It  is  a  virtual  certainty  that  all  reservoirs  will  fill  and  spill  this 
year.     All  three  powerhouses  are  now  generating  at  rated  capacity  or  above. 

As  of  February  28.   1986.  Theodore  L.  Chung,  the  department's  Deputy 
General  Manager,  retired  from  his  position  with  the  City.     He  has  been  an 
employee  of  the  department  since  1957  beginning  as  an  Associate  Electrical 
Engineer  and  advancing  to  Senior  Electrical  Engineer  in  1973.     During  an 
8-month  period  in  1963-64.  he  gained  first  hand  operating  experience  on  the 
Hetch  Hetchy  Project  as  Superintendent  of  Electrical  Operations  and  Maintenance. 
He  assumed  the  responsibilities  of  Deputy  General  Manager  on  February  20.  1985. 
The  department  will  miss  his  considerable  knowledge  and  experience  in  the 
operation  and  maintenance  of  the  Hetch  Hetchy  Water  and  Power  system  as  well 
as  the  marketing  of  Hetch  Hetchy  power.     Ted  will  continue  to  provide 
services  to  the  City  as  a  consultant  on  the  ongoing  contract  negotiations  with 
-the  Districts  and  Pacific  Gas  and  Electric  Company. 


HETCH   HETCHY  OPERATIONS 

Storage  Conditions 

Storage  in  Percent  Storage  in  Percent 

Capacity  in  Acre-Feet  on  of  Acre-Feet  on  of 

Reservoir             Acre-Feet  Mar.   1,  1986  Capacity  Mar.   1,   1985  Capl^ity 

Hetch  Hetchy          360. AOO               220,724  61  11A.986  32 

Lake  Lloyd             273. 3A5               1A3,73A  53  95,126  35 

Lake  Eleanor           27,100                22,239  82  2,732  10 

660. 8A5              386,697  59  212, 8AA  32 


Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of 
February  remains  at  150  mgd  by  the  use  of  San  Joaquin  Pipelines  1  and 
2,  both  at  full  capacity. 

Power  Production 

During  the  month  of  February.  Moccasin,  Robert  E.  Kirkwood  and  Dion  R. 
Holm  Powerhouse  generated  38.898,  AO. 296  and    56.399  million  kilowatthours, 
respectively,  for  a  total  of  139.593  million  kilowatthours,  having  a  value 
in  excess  of  $A,A00,000. 

Early  Intake  Access  Road 

The  rains  of  February  have  resulted  in  additional  observable  movement  on 
the  lower  portion  of  the  Intake  access  road.     Given  the  number  of  heavy 
vehicles  presently  using  this  route  for  access  to  the  Kirkwood  Three  construction 
activities  we  are  seriously  concerned  about  this  movement.     We  are  working 
with  Utilities  Engineering  Bureau  on  Project  H501  to  expedite  the  study  and 
eventual  stabilization  of  the  road. 


M    I    N   U   T   E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

_REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
March  25,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Joseph  F.  Barletta 
Jeffrey  Lee 

BUREAUS 

Claims  and  Contracts 
Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


86-045 


Call  to  Order:     2:00  P.M. 


Present ; 


Excused ; 


President  H.  Welton  Flynn,  Vice  President  Arthur  Toupin, 
commissioner  Joseph  Barletta,  Commissioner  Jeffrey  Lee 

None 


The  Minutes  of  the  regular  meeting  of  March  11,   1986  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission.  Secretary  of 


RESOLUTION 
NO 


86-0094 


CC 


on  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $96,500.  ^' 


VOTE: 


Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-0095 


GM 


On  motion  of  Toupin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received  on  the  Advertising 
Transit  Shelter  Program. 


VOTE: 


Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-0096 


GM 


on  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Requesting  the  General  Manager  of  Public  Utilities 
and  his  staff,  after  consulting  with  the  City 
Attorney,   to  develop  a  recommendation  for  this 
Commission  concerning  the  desirability  of  seeking 
new  bid  proposals  for  the  Transit  Shelter  Program- 
and  directing  the  General  Manager  of  Public 
Utilities  to  provide  for  the  Commission,   no  later 
than  April  25,   1986,  a  recommendation  concerning  any 
changes  in  the  Request  for  Proposals  to  be  used  in 
any  such  request  for  new  bid  proposals. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,  Lee 


86-046 


86-0097 


86-0098 


86-0099 


86-0100 


86-0101 


MR 


On  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
$664.95  and  collections  in  the  amount  of  $9,828.35, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  February  1986, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


WD 


On  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1938,  8-Inch  Ductile  Iron 
Main  Installation  in  Eleventh  Street,  between  Market 
and  Folsom  Streets. 


VOTE: 


Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

WD      Authorizing  the  Water  Department  to  advertise  and 
circulate  to  prospective  consultants  a  Request  for 
Proposals  for  consultant  assistance  in  conducting 
water  waste  survey  and  pipeline  network  analysis. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted : 

Awarding  Water  Department  Contract  No.  WD-1935, 
Excavation  and  Repaying  for  Water  Service  Trenches, 
in  the  amount  of  $370,400,   to  San  Francisco  Grinding 
Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted : 

Awarding  Water  Department  Contract  No.  WD-1939, 
Stucco  Five  Buildings,   in  the  amount  of  $42,000,  to 
Ernie  Lowe  &  sons  Construction  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


86-047 


on  motion  of  Lee,  seconded  by  Toupin,  the  followinq 
resolution  was  adopted:  -^wxiiy 

Accepting  work  performed  under  Water  Department 
Contract  No,  WD-1827R,   16-Inch  Ductile  iron  Main 
Installation  in  Eighth  Avenue  and  Martin  Luther  King 
Jr.   Drive,  as  satisfactorily  completed;  approving 
^^f^^n-^^^"^^^*^*^  Modification  No.  1  in  the  amount  of 
$24,397;  and  authorizing  final  payment  in  the  amount 
of  $19,997.29  to  Stacy  &  Witbeck,    Inc.,  Nationwide 
Construction  Consultants,   inc.   and  Frank  H.  Mock  A 
Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  followinq 
resolution  was  adopted: 

Adopting  a  policy  statement  regarding  the  Public 
Utilities  Commission's  implementation  of  private 
sector  participation  in  the  provision  of 
t ranspor tat ion  serv ices . 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


By  common  consent,  the  following  resolution  was 
adopted : 

Expressing  appreciation  to  Theodore  L.  Chung  and 
commending  him  for  his  many  significant 
accomplishments  during  his  37  years  of  dedicated 
service  to  the  people  of  the  City  and  County  of  San 
Francisco , 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  enter  into  an  agreement  with  Mr. 
Angelo  Figone  to  provide  professional  services  to 
the  Municipal  Railway  Schedule  and  Traffic 
Department  for  management  documentation,  training 
and  production  support,   for  the  period  of  April  1986 
to  October  30,   1987,  and  for  an  amount  not  to  exceed 
$20,000  during  Fiscal  Year  1985-86, 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Water  Department  to  modify  the 
contract  with  SCT  for  the  development  and 
implementation  of  the  Water/Sewer  Customer 
Information  and  Billing  System,  extending  the 
completion  date  from  October  6,   1986  to  April  9, 
1987,  at  no  additional  cost. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,  Lee 


86-048 


On  motion  of  Toupin,   seconded  by  Lee,   the  followinq 
resolution  was  adopted: 

86-0107        FM      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  contract  with  Touche  Ross  and  Co.  for 
preparation  of  the  Transit  Impact  Development  Fee 
1984-85  rate  analysis  and  for  training  Public 
Utilities  Commission  staff  to  prepare  all  future  rate 
analyses,   for  an  amount  not  to  exceed  $50,000. 


VOTE: 


Ayes  -  Flynn,   Toupin,  Barletta,  Lee 


On  motion  of  Barletta,  seconded  by  Lee,  the  followinq 
resolution  was  adopted: 

86-0108        CC      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  the  First  Supplemental  Agreement  in 
Modification  of  the  Gravel  Quarry  Lease  with  the 
Santa  Clara  Sand  and  Gravel  Company  for  278+  acres  of 
Water  Department  land  in  Alameda  County.  ~ 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission , 

******** 

Special  Order  of  Business  -  2:00  P.M. 
Item  No.  8  —  Transit  Shelter  Program 


Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  the  City  Attorney  had  advised  that  the  process  used  to  select  a 
contractor  was  irremediably  flawed.     Given  the  City  Attorney's 
opinion,   Mr.   Nothenberg  recommended  that  the  Commission  reiect  all 
bids. 

Commission  Toupin  moved  to  reject  all  bids.     Commissioner  Barletta 
seconded . 

President  Flynn  opened  the  meeting  to  comments  by  the  bidders. 

Mr.   Neil  Eisenberg,  attorney  for  Gannett  Outdoor  Company,  Inc., 
requested  that  this  matter  be  continued  so  that  his  firm  could 
analyze  the  city  Attorney's  opinion  and  make  a  response. 

The  Commission  voted  unanimously  to  reject  all  bids. 

Mr.   Dennis  Manning,   representing  Gannett  Outdoor  Company,   Inc.  of 
Northern  California,  stated  that  no  improprieties  occurred  regarding 
his  firm,   the  PUC  staff  and  the  selection  committee. 

Commissioner  Toupin  moved  that  the  General  Manager  and  his  staff  be 
requested,  after  consulting  with  the  City  Attorney,  to  develop  a 
recommendation  for  this  Commission  concerning  the  desirability  of 
seeking  new  bid  proposals  for  the  Transit  Shelter  Program;  and 
further,   that  the  General  Manager  be  directed  to  provide  for  the 
Commission  a  recommendation  concerning  any  changes  in  the  Request  for 
Propopsals  to  be  used  in  any  such  request  for  new  bid  proposals;  and 


86-049 


further  that  such  recommendations  be  delivered  to  the  Commission  not 
later  than  one  month  from  today.     Commissioner  Lee  seconded 
Resolution  No.   86-0096  was  unanimously  adopted 


******** 


Regarding  the  award  of  Water  Department  Contract  No. 

WD— 1 92  8, 

Mr.  Stan  Smith,  Secretary,  Building  Trades  Council,  opposed  the  award 
of  the  contract  to  Power-Anderson,   inc.,  due  to  lack  of  an  approved 
apprenticeship  program  for  pipefitting  and  plumbing. 

This  matter  was  continued  for  review  of  the  company»s  apprent iceshio 
program.  ^ 


******** 


Resolution  No.   86-0103  —  Adopting  a  policy  statement  regarding  the 
Public  Utilities  Commission's  implementation  of  private  sector 
participation  in  the  provision  of  transportation  services. 

Mr,   Nothenberg  reported  that  the  Urban  Mass  Transportation 
Administration  rejected  this  year's  Section  9  grant  application 
totaling  $24,9  million  for  lack  of  a  policy  statement  on 
privatization.     The  City  Charter  provides  for  privatization  where 
that  service  can  be  rendered  more  cheaply.     To  meet  UMTA  requirements 
it  will  be  necessary  for  staff  to  develop  a  model  of  full  costs  for 
comparison  purposes  and  to  develop  an  appeals  procedure  outside  of 
the  Commission. 

Mr.   Larry  Martin,   International  Representative,  Transport  Workers 
Union,   urged  the  Commission  to  postpone  action  because  the  union  is 
in  the  process  of  discussing  this  matter  this  week  with  the  Secretary 
of  Transportation  in  Washington,  D.C. 

Commissioner  Toupin  moved  approval  of  the  policy  statement  with  the 
caveat  that  submittal  to  UMTA  will  be  delayed  to  allow  the  union  an 
opportunity  to  make  its  case,  so  long  as  grant  funds  are  not 
jeopardized.     Commissioner  Lee  seconded.     Resolution  No.   86-0103  was 
unanimously  adopted. 


******** 


Item  No.   12  —  Presentation  of  second  quarter  performance  review  for 
the  Municipal  Railway. 

Mr.  William  G.  Stead,  General  Manager,   Municipal  Railway,  presented  a 
revised  organization  chart  of  the  Transportation  Department.  The 
revised  structure  would  place  accountability  for  the  performance  of 
all  routes  at  the  division  management  level.     This  will  be 
implemented  within  the  next  few  months,     Mr.   Stead  also  reported  that 
Management  Plans  (commitment  documents)  were  being  developed  for  each 
level  of  management.     Special  projects  and  capital  projects  will  be 
tracked  separately. 


******** 


THEREUPON  THE  MEETING  WAS  AJOURNED:      3:28  P,M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-050 


F»  UBL  IC      UT  1      J.  -I- J_  ES     CTOMMI  SS  ION 

CXTV    AND    COUNTY    OK    SAN  FRANCISCO 


Resolution   No . 


86-0094  MR 


3-25-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Non-litigated  Settlements 
Nancy  Gotthart 


84T1338-1  7-4 
$100,000.00+ 


Litigated  Settlements 
Gail  R.  Palmieri 


7-6 


Accident 
Date 


4-11-85 


11-29-83 


PI/ 
PD 


A 


A 


83B0889-1 
$500,000.00 

(Dept.   of  Public  Works  to  pay  $17,500.00,  also.) 


Warren  Skero 

Alvaro  Vidal 
and 

Chiara  Vidal 

Judgments 
None 


83B0487-1  2-7 
$100,000.00 

82T1108-2  7-4 
$125,000.00 

82T1108-3  7-4 
$125,000.00 


9-19-83 


4-  2-83) 
) 

) 

4-  2-83) 
) 


A 


Settlement 


$14, 000.00 


17,500.00 


30,000.00 


A($16,045.47) 
B($  454.53) 

A($18,045.47) 
B($  454.53) 

35,000,00 


$96,500.00 


Total  Settlements: 


(5) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March    25,  1986. 


Romaine  A.   Boldridge, Secreta 


3-25-86 


PUBLIC  UTILITIES  COMMISSION 

CTTf  AND  COUNT-T  OF  SJVN  FRANCISCO 


RESOLUTION  Na  . 


86-0095 


WHEREAS,  The  City  Attorney,  after  reviewing  all  bid 
documents  relating  to  the  Advertising  Transit  Shelter  Program, 
found  that  the  process  was  Irremediably  flawed  and  recommended 
that  all  bids  be  rejected;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids 
received  on  the  Advertising  Transit  Shelter  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

t  MARCH    2  5  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUI^TY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0096 


RESOLVED,  That  the  General  Manager  and  his  staff  are  hereby 
requested,  after  consulting  with  the  City  Attorney,  to  develop  a 
recommendation  for  this  Commission  concerning  the  desirability  of 
seeking  new  bid  proposals  for  the  Transit  Shelter  Program;  and  be  It 

FURTHER  RESOLVED,  That  the  General  Manager  Is  directed  to 
provide  for  the  Commission  a  recommendation  concerning  any  changes 
In  the  Request  for  Proposals  to  be  used  In  any  such  request  for  new 
bid  proposals;  and  be  it 

FURTHER  RESOLVED,  That  such  recommendations  shall  be 
delivered  to  the  Commission  not  later  than  April  25,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  r    MARCH  ^2  '  1986 


Secretary,  Public  Utilities  Com  minion 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COWMTV  OP  SAN  FRANCISCO 


RESOLUTION  No.  86-0097 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities.  Department  Managers,  and 
the  City  Attorney,  hereby  approves  compromise  settlements. 
Month  of  February.  1986.  total  amount  billed:  $784.81  total 
compromise  settlements:  $664.95  and  approves  collections 
Month  of  February,  1986.  amount  of  $9,828.35,  for  payment  of 
miscellaneous  debtors,  per  lists  dated  March  7,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of     r  MARCH^  2  5  1986 


Secretary.  Public  Utilities  Commission 


ff>UBLIC:    UTILITIES  COMMISSIOIM 

C<TTr  AND   COUNTV    OF    aAlM  F-RANCISCO 


RESOLUTION  No 


86^098 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  Class  Kb)  project  under  the  State  Guidelines  Implementing 
the  California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1938,  8-Inch  Ductile  Iron  Main 
Installation  in  Eleventh  Street,  between  Market  and  Folsom  Streets, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   *"    MflRQH      2  5  1986  _  ^  


Secretary,  Pubfic  Utilities  CommissiSi 


»  '  *  «-  ■  w  »  cs  «::o«v«#v«issiorM 


WHEREAS,  The  Water  Department  requires  authorization  to  advertise 
and  circulate  a  Request  for  Proposals  for  consultant  assistance  in 
conducting  a  water  waste  survey,  leak  detection  and  other  hydraulic 
investigations,  and 

WHEREAS,  Professional  Services  Agreements  with  the  Pitometer 
Associates  have  been  signed  annually  since  1961  covering  leak 
detection  and  other  hydraulic  investigations.    The  latest  agreement 
was  signed  on  September  17,  1985,  for  a  maximum  fee  of  570,000.00,  and 

WHEREAS,  Under  this  contract  it  is  intended  that  flow  measurements 
will  be  made  in  the  following  districts:    Civic  Center,  Mission, 
Bernal  Heights,  Excelsior  and  Haight-Ashbury.    In  areas  where  excessive 
leakage  is  indicated,  the  locations  of  such  leaks  are  to  be  identified. 
The  consultant  is  also  required  to  conduct  pipeline  network  analysis 
to  determine  system  capacity  and  fire  fighting  flow  tests  to  verify 
that  sufficient  flow  capacity  is  provided,  and 

WHEREAS,  The  work  is  scheduled  for  fiscal  year  19S6-87  and  funding 
of  4*72,800.00  is  being  requested  under  1986-87  budoet:  Now,  therefore 
be  it  -  , 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Water  Department 
to  advertise  and  circulate  to  prospective  consultants  a  Request  for 
Proposal  for  consultant  assistance  in  conducting  water  waste  survey  and 
pipeline  network  analysis. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   *    MARCH   ,A  5  1986 


Secretary,  Public  Utilities  Commis^n 


 >«Hr-  

PUBLIC  UTILITIES  COMMISSION 

Cfr»  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Ho. 


86-0100 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1935, 
excavating  and  repaying  the  necessary  street  and  sidewalk  openings  to 
renew  old  lead  pipe  services  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
February  25,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1935,  Excavation  and  Repaying  for  Water  Service 
Trenches,  in  the  amount  of  $370,400  to  San  Francisco  Grinding  Co.,  Inc., 
P.O.  Box  884451,  San  Francisco,  CA  94188  as  the  lowest  responsive  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  "    MARCH     2  5  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTIUTIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


86^101 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
WD-1939,  fire  protective  stucco  is  to  be  applied  to  five  separate  Water 
Department  Buildings  in  San  Francisco;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
March  4,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1939,  Stucco  Five  Buildings,  in  the  amount  of 
$42,000.00  to  Ernie  Lowe  &  Sons  Construction  Co.,  1485  Bayshore  Blvd., 
Suite  262,  San  Francisco.  CA  94124,  as  the  lowest  responsive  bidder,  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MARCH    2  5  1986   

Secretary,  Public  Utilities  Commiss^n 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

Crry  AND  COUNTY  OF  SAN  FRANCISCO 


?^  A— 0*1 02 

RESOLUTION  No.  ^ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1827R,  16-Inch  Ductile  Iron  Main 
Installation  in  Eighth  Avenue  and  Martin  Luther  King  Jr.  Drive,  as 
satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in 
the  amount  of  $24,397.00;  and  authorizes  final  payment  in  the  amount  of 
$19,997.29  to  the  Contractor.  Stacy  &  Witbeck,  Inc. ,  Nationwide 
Construction  Consultants,  Inc.  and  Frank  H.  Mock,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '    MARCH   .2  5  1986 


Secretary.  Public  Utilities  Commis0on 


PUBLIC  UTILtTIES  COMMISSION 

CfTY  AND  COUHry  Of  SAN  FRANCISCO 


RESOLUTION  Na 


86-0103 


WHEREAS,  The  Public  Utilities  Commission,  the  public  body  charged  with 
the  operation  of  the  Municipal  Railway,  recognizes  that  It  must  continue  to 
seek  ways  to  Increase  the  cost  effectiveness  of  the  services  provided  under 
its  direction;  and 

WHEREAS,  In  the  discharge  of  its  responsibilities,  the  Public  Utilities 
Commission: 

a)  Acts  on  all  route  changes,  budget  requests,  grant  applications, 
and  transit  policies  of  the  Municipal  Railway. 

b)  Adopts  a  short  range  Transit  Plan  which  contains  a  five  year 
operating  and  capital  Improvement  program;  and 

WHEREAS,  All  Commissioners  of  the  Public  Utilities  Commission  are 
private  sector  individuals,  making  the  above  decisions  in  advertised,  open 
public  meetings  at  which  private  Input  is  sought  and  encouraged;  and 

WHEREAS,  In  the  discharge  of  its  responsibilities  to  provide  cost 
effective  services,  the  Public  Utilities  Commission: 

a)  Is  committed  to  sustaining  an  environment  which  provides 
opportunities  for  private  sector  Involvement  In  the  provision  of 
transportation  and  transportation  related  services. 

b)  Is  committed  to  ensuring  that  the  capabilities  of  the  private 
sector  are  fairly  and  adequately  considered  In  the  provision  of 
such  services. 

c)  Has  a  demonstrated  record  of  private  sector  provision  of  various 
transportation  and  transportation  related  services;  and 

WHEREAS,  The  City  Charter  provides  a  framework  for  the  provision  of 
transportation  and  transportation  related  services  by  the  private  sector  in 
those  Instances  In  which  it  is  to  the  financial  benefit  to  the  City;  and 

WHEREAS,  The  Urban  Mass  Transportation  Administration  Region  IX  has 
Indicated  that  San  Francisco's  application  for  Section  9  funds  in  the  amount 
of  $8.9  million  of  operating  assistance  and  $25.1  million  of  capital 
assistance  requires  a  confirmation  of  the  Public  Utilities  Commission's 
commitment  to  the  policy  of  private  sector  opportunity  to  participate  in  the 
planning  for  and  provision  of  transportation  services;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  reaffirms  Its  commitment 
to  maintain  the  most  cost  effective  means  of  providing  transportation  and 
transportation  related  services,  specifically  to  Include  fair  and  adequate 
consideration  of  the  private  enterprise  providers'  role  therein;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  continue  the 
policy  of  seeking  and  considering  the  widest  possible  range  of  public  input 
and  comment,  especially  from  private  sector  providers.  In  the  planning  and 
decision  making  process;  and  be  it 


CfTV  AND  COUNT*  OF  SAN  F FIAIUCISCO 


RESOLUTION  No. 


UtllltilT^.^'f'T'  furtherance  of  these  goals,  the  Public 

Utilities  Commission  hereby  directs  the  staff  to: 

a)  Further  develop  a  model  of  the  "full  costs"  of  transportation  and 
transportation  related  services  now  being  provided  by  the 
Municipal  Railway  in  order  to  provide  an  improved  method  of 
making  valid  cost  comparisons  between  the  costs  of  Municipal 
Railway  provided  services  and  the  costs  of  providing  these 
services  through  private  sector  providers  who  have  the 
capability  of  doing  so. 

b)  Review  the  process  of  soliciting  private  sector  Input  into  the 
planning  and  decision  making  of  the  Public  Utilities  Commission 
with  respect  to  the  Municipal  Railway  and  to  eliminate  any 
constraints  to  such  input  as  may  exist. 

c)  Establish,  with  the  approval  of  the  Commission,  a  fair  and 
effective  means  of  resolving  the  complaints  of  any  private  sector 
provider  who  believes  that  private  sector  opportunities  to  reduce 
cost  while  maintaining  service  levels  and  fare  structures  have 
not  been  fairly  or  adequately  considered  by  the  Public  Utilities 
Commission  or  staff. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MARCH     2  5  1986  


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FHANC'SCO 


RESOLUTION  No. 


86-0104 


WHEREAS,  Theodore  L.  Chung,  Deputy  General  Manager  and  Acting 
General  Manager  for  the  Hetch  Hetchy  Water  and  Power,  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  has  announced  his 
retirement  after  37  years  of  service  to  the  City;  and 

WHEREAS,  for  the  past  30  years,  Mr.  Chung's  efforts  have  been 
devoted  to  the  expansion  of  City's  Tuolumne  River  resource;  and 

WHEREAS,  Mr.  Chung 's  invaluable  contributions  in  managing  this 
resource  will  affect  the  income  of  the  City  and  County  of  San  Francisco 
for  many  years  to  come;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to  express 
its  gratitude  to  Theodore  L.  Chung  for  his  years  of  excellent  service  and 
friendship,  and  to  thank  him  on  behalf  of  the  people  of  the  City  and 
County  of  San  Francisco;  and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best 
wishes  to  Theodore  L.  Chung  for  good  health  and  happiness  for  many  years 
to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    I   MARCH     2  5  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNry  OF  SAN  FHANCISCO 


RESOLUTION  Na 


86-0105 


WHEREAS,   The  Municipal  Railway  Schedule  and  Traffic  Department 
will  experience  a  significant  staff  attrition  in  June  of  1986, 
whereby  position  fill-behinds  cannot  occur  within  the  time 
frame  required  to  provide  adequate  training  and  support  to 
meet  departmental  production  goals  and  timetables,  and 


WHEREAS,  No  current  Municipal  Railway  employees  are  available 
to  provide  the  expertise  required  to  undertake  this  training 
and  support  effort,  and 


WHEREAS,  Mr.  Angelo  Figone  is  willing  and  able  to  provide  these 
required  services,  and 


WHEREAS,  Funding  is  currently  available  in  the  85/86  Operations 
budget,   now  therefore  be  it 


RESOLVED,   That  this  Commission  authorized  the  General  Manager  of 
the  PUC  to  negotiate  and  enter  into  an  agreement  with  Mr.  Angelo 
Figone  to  provide  professional  services  to  the  Municipal  Railway 
Schedule  and  Traffic  Department  for  management  documentation, 
training  and  production  support  for  the  period  ending  in 
October  30,    1987.     Costs  for  fiscal  year  85/86  are  not  to 
exceed  $20,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  t    MARCH      2  5  1986 


Secretary.  Public  U tiiities  Commission 


 ^nr  — 

PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na      86  0106 


WHEREAS,  The  Water  Department  has  entered  into  (PUC  Res.  #85-0030) 
a  contract  with  SCT  for  the  development  of  a  Water/Sewer  Customer 
Information  and  Billing  System;  and 

WHEREAS,  SCT  has  formally  requested  an  extension  of  the  contract 
tor  time  only;  and 

WHEREAS,  The  Water  Department  has  made  the  determination  that  it 
is  in  the  best  Interest  of  both  the  City  and  the  Contractor  to  extend  the 
contract  for  time  only  to  allow  for  the  successful  completion  of  the 
project;  now,  therefore,  be  it 

RESOLVED,  That  the  Water  Department  Is  authorized  to  extend  the 
contract  with  SCT  for  the  purpose  of  the  development  and  implementation  of 
the  Water/Sewer  Customer  Information  and  Billing  System  from  Its  current 
termination  date  of  October  6,  1986  to  April  9,  1987,  at  no  additional 
cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ■     MARCH  ^  2  !j  1986 


Secretary,  Public  Utilities  Commismion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0X07 


WHEREAS,  Chapter  38  of  the  San  Francisco  Administrative  Code  requires 
the  S.F.  Public  Utilities  Commission  to  prepare  annual  updates  of  the 
TIDE  per-square-f oot  rate;  and 

WHEREAS,  The  original  analysis  for  rate  setting  was  developed  by  Touche 
Ross  &  Co.  during  the  litigation  which  challenged  the  validity  of  the 
TIDE  ordinance;  and 

WHEREAS,  The  Touche  Ross  analysis  was  reviewed  and  subsequently  approved 
by  the  favorable  decision  of  the  Superior  Court  in  the  TIDE  case;  and 

WHEREAS,  This  contract  will  prepare  the  rate  analysis  for  the  FY  1984/85 
update;  document  analysis  methods;  and  train  Public  Utilities  staff  to 
prepare  all  future  rate  analyses;  and 

WHEREAS,  This  contract  is  expected  to  take  three  months  to  complete, 
at  a  maximum  cost  of  $50,000;  and 

WHEREAS,  Funds  are  budgeted  and  available  in  the  Finance  Bureau  Professional 
Services  account;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Utilities  is  authorized  to  execute 
a  contract  with  Touche  Ross  and  Co,  for  an  amount  not  to  exceed  $50,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MARHH     2  5  1986 


I    2  5  1986   

Secretary,  Public  Utilities  CommisKon 


 Qir  

RUBLIC    UTILITIES  COMMISSION 

CITV  ANO  COUMTY   OF   SAN  F-RANCISCO 


RESOUUT.ON  86-0108 


WHEREAS,   Pursuant  to  Resolution  No.  80-0390 
adopted  September  23,   1980,   this  Commission  awarded  to  Santa 
Clara  Sand  and  Gravel  Company,  Lessee,  a  20-year  gravel 
quarry  lease  on  27  8j»^  acres  of  Water  Department  land  in 
Alameda  County ;  and 

WHEREAS,  Commission  now  finds  that   it  would  be  to 
City's  best  interest  to  amend  the  above-mentioned  quarry 
lease  to  provi de  for  the  revision  in  quarry  operation  and 
the  reclamation  plan  for  the  quarried  land,   subject  to 
increase  and  further  adjustment  to  the  base  royalty  payments 
for  quarry  products  removed  f  rom  premi  ses  by  Lessee ;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
and  authorizes  that  the  execution  of  First  Supplemental 
Agreement  in  Modification  of  Lease  (copies  of  which  are  on 
file  San  Francisco  Water  Department)   so  as  to  modify  Sect  ion 
4  -  RENTAL/ROYALTIES,   Section  7   -  OPERATION  OF  QUARRY,  and 
Section  8  -  RECLAMATION  provisions  of  the  present  lease;  and 
be  it 

FURTHER  RESOLVED,  That  all  other  terms  and 
conditions  of  present  lease  dated  December  31,   1980,  are  to 
remain  in  full  force  and  effect,   and  be  it 

FURTHER  RESOLVED,  That  pursuant  to  Section 
7.402-1  of  the  Charter,   the  subject  First  Supplemental 
Agreement  in  Modification  of  Lease  be  submitted  to  the  Board 
of  Supervisors  for  confirmation  by  Ordinance. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  f    MARfiH      2  5  198^ 


PUBLIC  UTILITIES  COMMISSION 
CITV  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


OIANNE  FEINSTEIN,  Mayor 

auDOLF  NOTMENBERG.  Gene»aJ  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
VWTER  DEPARTMENT 


April  3,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  In  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  April  8,  1986,  at  1:30  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(b)(1),  regarding  the  award  of  the  Transit  Shelter  Contract. 


ROMAINE  A.  BOLDRIDGE 


Secretary 


RAB:gj 


cc: 


Members,  PUC 
R.  Nothenberg 
G.  Krueger 


287  CITY  HALL  ■  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
April  8,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineer ing  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-051 


Call  to  Order:     2:10  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  Toupin, 
Commissioner  Joseph  Barletta,  Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E,  Staten 

Excused:  None 


The  Minutes  of  the  regular  meeting  of  March  25,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0110        GM      Requesting  the  General  Manager  of  Public  Utilities 
to  maintain  a  monitoring  system  over  the  various 
par ts  of  government  involved  with  the  graffiti 
problem . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0111        MR      Confirming  that  an  emergency  condition  exists  along 
the  trackway  and  road  surface  of  the  F-Line;  and 
authorizing  the  expenditure  of  $136,216  for  repair 
of  the  trackway  and  road  surface  and  for  the 
installation  of  switches,   track  and  overhead  on  the 
F-Line . 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0109        MR      Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $120 , 700 . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  staten 


86-052 


On  motion   of   Barletta,    seconded  by  Toupin,  the 
fol lowing  resolution  was  adopted : 

86-0112         MR       Requesting  the  Controller   to  draw  warrants  in 
payment  of  a  litigated  claim  filed  against  the 
Municipal  Railway  by  the  Pacific  Gas  and  Electric 
Company,   totaling  $12,500. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0113         MR      Approving  compromise  settlements  in  the  amount  of 

$185  and  collections  in  the  amount  of  $6,048.09,  for 
payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors  for  the  month  of 
March  1986. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0114        WD      Approving  collections  in  the  amount  of  $3,506.58, 

for  payment  of  damage  claims  which  the  San  Francisco 
Water  Department  has  against  miscellaneous  debtors 
for  the  months  of  January  and  February  1986;  and 
approving  a  write-off  debt  in  the  amount  of 
$13,001.11  from  a  negotiated  settlement. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted : 

86-0115        WD      Approving  the  plans  and  specifications  as  prepared 
by  staff,   and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1895,   8-lnch  Ductile  Iron 
Main  Installation  in  Union  Street,  between  Octavia 
and  Pierce  Streets . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0116        WD      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Water 
Department  Contract  No.  WD-1934,   8-Inch  Ductile  Iron 
Main  Installation  in  Third  Street,  between  Folsom 
and  Townsend  Streets. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


86-053 


On  motion  of   Barletta,    seconded  by  Toupin,  the 
following   resolut  ion  was   adopted : 

86-0117         MR       Rejecting  all   bids   received.   Municipal  Railway 
contract  No,   MR-852,  Cable  Car  Barn,   Halon  Fire 
Suppression  System,   and  authorizing  the 
readvertising  of  the  contract  under  Municipal 
Railway  Contract  No.  MR-852R. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0118        HH      Approving  the  Department  of  Public  Works*  proposal 
for  relighting  the  Russian  Hill  Area,   Stages  II  and 
III,  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,  Heat  and  Power. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0119        WD      Awarding  Water  Department  Contract  No.  WD-1920R, 

Sunol  Filtration  Plant,  East  Sludge  Lagoons,  in  the 
net  amount  of  $210,297,  to  Keyco  Engineering  Corp., 
Contractor . 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolut  ion  was  adopted : 

86-0120        WD      Awarding  Water  Department  Contract  No.  WD-1930, 

Crystal  Springs  Watershed  Settling  Basins  -  Remove 
Silt,   in  the  amount  of  $49,254,   to  E.  Mitchell, 
Inc. /Rosas  Construction  Co.,  A  Joint  Venture, 
Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0121        HH      Awarding  Hetch  Hetchy  Contract  No.   HH-753,  Early 

Intake  Dam  -  Repair,  in  the  amount  of  $122,630.35, 
to  Western  Waterproofing  Co.,    Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


86-054 


On  mot  ion  of   Bar letta,    seconded  by  Toupin,  the 
following   resolution  was  adopted: 

86-0122         MR       Accepting  work  performed  under   Municipal  Railway 

Contract  No.   MR-688,   DC  Test  Panel  and  Power  Supply, 
Muni  Metro  Center,  as  satisfactorily  completed; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  104  calendar  days;   and  authorizing  final 
payment  in  the  amount  of  $3,996.65  to  Abbett 
Electric  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  staten 


On  motion  of  Barletta,  seconded  by  Lee,  the 
following  resolution  was  adopted: 

86-0123        WD      Accepting  work  performed  under  Water  Department 
Contract  No,  WD-1924,   6-Inch  Ductile  Iron  Main 
Installation  in  Ocean  and  Onondaga  Avenues,  San  Jose 
Avenue  to  Mission  St.,   as  satisfactorily  completed; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  24  working  days;  approving  Credit  Contract 
Modification  No.   1  in  the  amount  of  $13,249.41;  and 
authorizing  final  payment  in  the  amount  of  $7,145.08 
to  A.  Ruiz  Construction  Co.  and  Assoc.,  Inc., 
Contractor . 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0124        WD      Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1925,   Paint  Exterior  of  Corporation 
Yard  Buildings  in  San  Francisco,   as  satisfactorily 
completed;  approving  Credit  Contract  Modification 
No.   1  in  the  amount  of  $375.26;   authorizing  an 
extension  of  time  for  unavoidable  delays  of  30 
working  days;  and  authorizing  final  payment  in  the 
amount  of  $7,018.44  to  Gitane  Painting  & 
Waterproofing,   Contractor . 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0125        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-748,  Rock  River  Lime  Plant  and  Cottage,  Pave 
Access  Roadway,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.   1  in  the 
amount  of  $1,054.87;  authorizing  an  extension  of 
time  for  unavoidable  delays  of  35  calendar  days;  and 
author izing  final  payment  in  the  amount  of 
$26,145.87  to  George  Reed,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-055 


On  motion  of   Toupin ,    seconded  by  Bar letta ,  the 
following  resolution  was  adopted: 

86-0126         GM       Approving  the  appointment  made  by  the  General 

Manager  of  Public  Utilities  of  Deborah  R.  Rohrer  as 
Manager,   Bureau  of  Claims  and  Contracts,  effective 
May  5,  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  staten 


On  motion  of  Barletta,  seconded  by  Staten,  the 
following  resolution  was  adopted: 

86-0127        MR      Authorizing  the  Municipal  Railway  to  enter  into  a 
Professional  Services  Contract  with  American 
Computer  Exchange,   Inc.,   for  engineering  services 
related  to  the  development  of  a  specification  for 
small  bus  procurement,  for  an  amount  not  to  exceed 
$120,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  staten 


On  motion  of  Lee,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

86-0128         MR      Authorizing  settlement,   in  the  amount  of  $43,376.89, 
of  a  claim  filed  against  the  City  and  County  of  San 
Francisco  by  Caleb  V.   Smith  and  Son,  Inc. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0129        WD      Declaring  six  City-owned  parcels  located  in  Newark, 
California,   surplus  to  the  needs  of  the  Water 
Department  and  author izing  the  Director  of  Property 
to  prepare  the  necessary  legislation  for  their 
exchange  and  sale  to  Walsh  and  Sons, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

86-0130        WD      Authorizing  the  Assistant  General  Manager,  Finance, 
to  apply  for,  accept  and  expend  $172,500  of  federal 
disaster  assistance  to  repair  damage  to  Water 
Department  property  and  equipment  caused  by  the 
winter  storms  of  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


86-056 


On  motion  of   Lee,    seconded  by  Barletta,  the 
following   resolut  ion  was  adopted : 

Authorizing  the  Real   Estate  Department  to  negotiate 
and  process  an  easement  agreement  with  the  City  of 
Modesto  for  a  street  crossing  at  Semallon  Drive  over 
a  portion  of  the  Hetch  Hetchy  right-of-way  in 
Stanislaus  County . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  short-term  rental  of  Mather  Cottage 
No,   1  at  Camp  Mather  to  the  Strawberry  Bluegrass 
Festival,  at  a  monthly  rental  rate  of  $150. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  letter  of  agreement  with  the  Pacific 
Gas  and  Electric  Company,  accepting  the  conversion 
of  incandescent  lights  to  high  pressure  sodium  vapor 
units  in  the  downtown   "Triangle  District." 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  staten 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Approving  the  Department  of  Public  Works'  proposal 
for  relighting  the  Midtown  Terrace  Area,  stages  IV 
and  V,  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,   Heat  and  Power. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  Bureau  of  Light,   Heat  and  Power  to 
execute  Amendment  No.   2  to  Bureau  of  Light,  Heat  and 
Power  Contract  No.   199,  Maintenance,  Repair  and 
Alterations  of  City-owned  Street  Lighting  Systems, 
with  Kingston  Contracting,   Inc.,   increasing  the 
limit  of  payments  from  $1,071,702.47  to 
$1,721,249.47,  and  extending  the  term  of  the 
contract  by  12  months  through  June  30,  1987. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


86-057 


On  motion  of   Barletta,    seconded  by  Toupin,  the 
following   resolution  was  adopted: 

86-0136         E        Waiving  compliance  with  Section  93  of  the  General 

Provisions  of  Water  Department  Contract  No ,  WD-1928 , 
36-Inch  Steel  Main  Installation  in  Existing  Tunnel  at 
Bowdoin  Street  between  Tioga  Avenue  and  Dwight 
Street,  as  regards  the  apprenticeship  program;  and 
awarding  water  Department  Contract  No.  WD-1928,  in 
the  net  amount  of  $447,950,   to  Power-Anderson,  Inc., 
Contractor . 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0137         E        Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer   to  execute  Amendment  No.   1  to  the 
Professional  Services  Agreement  with  Wiss,  Janney, 
Elstner  Associates,   Inc.,   for   instrumented  testing  of 
a  modified  depression  beam  in  the  cable  car  trackway 
system,   for  the  amount  of  $16,500, 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Staten,  the 
following  resolution  was  adopted : 

86-0138         MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  a  Professional  Services  Contract  with 
Automated  Business  Solutions,   Inc.,   for  technical 
consulting  serv ices  related  to  the  implementat ion  of 
a  new  Vehicle  Maintenance  System  for  the  Municipal 
Railway,   for  an  amount  not  to  exceed  $180,000,  and 
for  a  period  not  to  exceed  24  months. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted : 

86-0139        MIS     Authorizing  the  General  Manager  of  Public  Utilities 

to  enter  into  a  Contract  Modi  fi cat  ion  with  Inf ormat  ion 
System  Associates  for  the  continuance  of  technical 
consulting  services ,   for  an  amount  not  to  exceed 
$97,000,  and  for  a  period  not  to  exceed  24  months. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  utilities 
Commission. 

******** 


86-058 


1 


Report   of   the  General  Manager 


Graffiti 


Mr.   Rudolf  Nothenberg,   General  Manager  of  Public  Utilities,  announced 
than  an  agreement  had  been  reached  with  the  Police  Department 
regarding  combating  graffiti  on  Municipal  Railway  vehicles.  The 
Police  Department  will  provide  a  significantly  increased  presence  on 
the  fleet;   they  will  book  and  put   in  jail  all  adult  second  offenders 
rather  than  citing  them;  all   juveniles  will  be  kept  in  Juvenile  Hall 
for   the  night,   released  in  the  custody  of  their  parents  the  next  day 
and  the  city  will  try  to  recover  damages  from  them.     The  Mayor  posted 
a  $500.00  reward  for  anyone  providing  information  leading  to  a 
conviction.     Mr.  Nothenberg  reported  that  there  has  been  community 
support  as  evidenced  by  three  recent  citizens'  arrests  of  juveniles 
who  were  caught  writing  on  buses. 

Commissioner  Toupin  moved  to  request  the  General  Manager  of  Public 
Utilities  to  maintain  a  monitoring  system  over  the  various  parts  of 
government  involved  with  the  graffiti  problem.     Such  monitoring  shall 
include  the  number  of  arrests,  how  they  were  handled  by  the  Police 
Department,   the  District  Attorney's  Office,   the  courts  and  judges, 
with  a  report  to  the  Commission  every  six  months.     Commissioner  Lee 
seconded . 

Resolution  No.   86-0110  was  unanimously  adopted . 


Resolution  No.  86-0136--Regarding  award  of  Water  Department  Contract 
NO.  1928. 

Mr .  Nothenberg  reported  that  the  City  Attorney  rendered  an  opinion 
which  advised  that  the  Commission  may  award  this  contract  to  the  low 
bidder.     However,   to  do  so  the  Commission  must  specifically  waive  the 
apprenticeship  requirement  because  the  contractor  will  be  fulfilling 
his  obligations  in  a  different  manner , 

Mr,   Stan  Smith,   Secretary,  Building  Trades  Council,  said  that  he 
takes  exception  to  the  City  Attorney's  opinion.     He  said  that 
Power-Anderson,   Inc.     did  not  meet  the  qualifications  of  a  contractor 
because  the  firm  is  not  signatory  to  an  approved  apprenticeship 
program , 

In  response  to  questions  by  the  Commission,   Mr.  Josh  Milstein,  Deputy 
City  Attorney,  said  that  Power -Anderson,    Inc .   is  not  in  violation  of 
any  State  or  local  law. 

Commissioner  Toupin  moved  to  waive  Section  93  of  the  General 
Provisions  of  Water  Department  Contract  No.   1928,  as  regards  the 
apprenticeship  program .     Commissioner  Bar  let ta  seconded . 

Commissioner  Bar  let ta  moved.  Commissioner  Toupin  seconded,  to  award 
the  contract  to  Power -Anderson ,   Inc .     Resolution  No .  8  6-0136  was 
unanimously  adopted . 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


2:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-059 


IJ  X  f       UT  1  IL.  I  ■!■  I  ES      CJCJMM  i  S  S  ION 

CJ  XT  V     AMD     CrOUISJT  V     OF      S/VN      FRJMMC:  X  SCTO 


Resolution    No.       8  6-0109  MR 


4-8-86 


RESOLVED ,        That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,    the  Manager ,    Bureau  of  Claims  and  Contracts ;  thereof 
and   the   City  Attorney ,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway . 


Claimant 


Acdt.No. 

&  Prayer 


Non-litigated  Settlements 
John  Geanacos 


85S0047-1 
$10,300.00 


Type 


12-1 


Accident 
Date 


9-  2-85 


Litigated  Settlements 
Frank  W,  Barnes 


83B1265-1 
$50,000,00 


14-3 


2-13-84 


(Settlement  includes  waiver  of  SFGH  lien 
for  $586,76.) 


Pauline  Lee 


Lester  A.  Luz 


Donald  Nichols 


83SQ300-1 
$650,000.00 

83B0961-1 
$50,000.00 


84B6021-1 
$100,000.00 
Industrial  Indemnity  Co.  84B6021-2 
for  Workman's  Compensation  $Und .  Amt. 

Judgments 

None 


2-7 
11-1+ 

1-3 

1-3 


6-  8-84 


12-14-83 


3-15-84) 
) 

3-15-84) 
) 


PI/ 
PD 


Settlement 


A($14, 450.00) 
B($  50,00) 

$  14,500.00 


A($19,000.00) 
B($  1,000.00) 

20,000.00 


A 


55,000,00 


A($20, 435.00) 
B($  265,00) 

20,700.00 


A 
A 


7,500,00 
3,000.00 


$120, 700.00 


Total  Settlements : 


(6) 


Index 


560946 


Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public /t?tilities  Commission  at  its  meeting  of  April  8,    1986  , 


1 


Romaine  A.   Boldridge,  Secretar 


4-8-86 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO.  86-0110 


WHEREAS,  Staff  is  working  with  the  Police  Department 
on  a  program  to  curtail  graffiti  on  Municipal  Railway 
vehicles ;   now,   therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public 
Utilities  is  requested  to  maintain  a  monitor  ing  system  over 
the  various  parts  of  government  involved  with  the  graffiti 
problem,  such  monitor  ing  shall  include  maintaining  data  on 
the  number  of  arrests  and  how  those  arrests  are  handled  by 
the  Pol  ice  Department ,   the  District  Attorney ' s  Office,  the 
courts  and  judges,  with  a  report  to  the  Commission  every  six 
months . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  &ERiJ  ^  j086 


Secretary,  Public  Utilities  Commis^on 


PUBLIC    UTILITIES  COJVkfVIISSION 

CITY  AMO  COUNTY  Or  SAIM  FRANCISCO 


RESOLUTION  NO  . 


WHEREAS,   Pursuant  to  Section  6.301  of  the  Charter  and  Sections  6.30 
and  21.25  of  the  San  Francisco  Administrative  Code,   the  Board  of  Supervisors 
has  declared  that  an  actual  emergency  shall  exist  when  it  becomes  necessary 
to  procure  contractual  services  or  equipment  immediately  as  a  result  of  the 
breakdown  of  streets  or  public  works  including  the  installation,  repair,  construc- 
tion and  alteration  of  crossings  and  switch  work  and  special  work  in  connection 
therewith,   at  street  and  other  Railway  crossings  and  at  intersections  when  the 
same  is  to  be  done  by,  or  for,   the  Municipal  Railway;  and 

WHEREAS,  The  existing  trackway  and  road  surface  of  the  "F"  Streetcar 
Line  is  inadequate  for  safe  operation  of  the  F-Line  and  presents  a  potential 
hazard  to  vehicular  traffic,  including  motor  coach  and  trolley  coach  lines 
of  the  Municipal  Railway  which  operate  on  the  F-Line  track;  and 

WHEREAS,  The  installation  of  switches,   track,  and  overhead  to  be 
located  at  17th  and  Noe  Streets  is  required  for  the  safe  and  economical 
operation  of  the  F-Line;  and 

WHEREAS,  The  President  of  the  Public  Utilities  Commission  pursuant 
to  Section  6.301  of  the  Charter  and  Sections  6.30  and  21.25  of  the 
Administrative  Code  has  declared  that  an  emergency  exists  along  the  trackway 
and  road  surface  of  the  F-Line;  and 

WHEREAS,  It  now  becomes  necessary  to  provide  for  the  expeditious  repair 
of  the  trackway  and  road  surface  and  install  switches,  track  and  overhead; 
and 

WHEREAS,  The  estimated  cost  of  the  contracted  work  is  $136,216,  and 
funds  are  available  in  Fund  31-001-560037-677-01-225-01;  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission,  in  accordance  with  the 
provisions  of  Section  6.301  of  the  Charter  and  Sections  6.30  and  21.25  of 
the  Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby 
confirms  that  an  emergency  condition  exis ts  in  order  to  provide  for  the 
expeditious  repair  of  the  trackway,   road  surface  and  to  install  switches, 
track,   and  overhead  on  the  F-Line;  and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Department 
of  Public  Works,   the  Purchaser  and  PUC/Muni  Staff  to  proceed  as  expeditiously 
as  possible  on  this  project,   and  authorizes  the  expenditure  of  $136,216  for 
this  purpose. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  I  'APR! 


>PRJI       8  1986   

Secretary,  Fuolie  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND       COUNTY      OF       SAN  FRANCISCO 


RESOLUTION  NO. 


86-0112 


RESOLVED,   That  on  recommendation  of   the  General  Manager  of 
Public  Utilities,    the  General  Manager  of   the  Municipal   Railway,  the 
Commission's  Bureau  of  Claims  Manager  and  the  City  Attorney,  this 
Commission  hereby  authorizes   and  approves   settlement   for   the  total 
sum  of  $12,500.00  of   the   litigated  claim  of  Pacific  Gas   and  Electric 
Company  (PG&E)   against  the  City  and  County  of  San  Francisco   in  San 
Francisco  Superior  Court  Action  No.    810-618.;    and  be   it  further 

RESOLVED,   That   this  Commission  hereby  requests   the  Controller 
to  allot   funds  and  to  draw  warrants  against   such  funds   as  are,  or 
will  be,    leg ally  available  in  payment  of   said  claim,    and  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  City 
Attorney  to  take  the  necessary  steps   to  obtain  an  appropriate 
release  from  PG&E  and  to  file  a  dismissal  with  prejudice  of  the 
Complaint  in  the  said  action. 


I      hereby     certify      that      the      foregoing      resolution     was      adopted      by  the 
Public     Utilities     Commission     at     its    meeting    of    _  APRIL  8  1986  . 


Secretary,      Public      Utilities  Commission 


b  ]  I  0  p 


F>UBI_IC  UTILITIES  COMMISSION 


RESOLUTION  Nf».  _ 


86-0±13 


RESOLVED,   That  this  commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,   Department  Managers,  and 
the  City  Attorney,   hereby  approves  compromise  settlements.  Month 
of  March,    1986,   total  amount  billed:   $246.99  total  compromise 
settlements:   $186.00  and  approves  collections  Month  of  March, 
1986,   amount  of  $6,048.09.   for  payment  of  miscellaneous  debtors, 
per  lists  dated  April  1,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^eetin,  of  '*     APRIL  8  1986 


Secretary,  Public  Utilities  Comrmssion 


F»UBL.IC  UTILITIES  COMMISSION 


86— 0±X4 

RESOLUTION  No.     


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  January  and  February  1986,  of 
charges  for  damages  against  miscellaneous  debtors,  San 
Francisco  Water  Department,   in  the  amount  of  $3,506.58  and  a 
write-off  from  a  negotiated  settlement  in  the  amount  of 
$13,001.11. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atits  meetin,of   APRHvl       8  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOIM 

ClTV  Ana  COII^fTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-OX±5 


RESOLVED,  That  the  Publ ic  Util i ties  Commi ssion  does  hereby  note 
that  the  project  which  i s  the  subject  of  this  resol ution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  class  1(b)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further; 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1895,  8- Inch  Ductile  Iron  Main 
Installation  in  Union  Street,  between  Octavia  and  Pierce  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.   APRIL  .  81986 


at  its  meeting  of 

Secretary, 


Secretary,  Public  Utilities  Commfssioi 


RUB1_IC  UTILITIES  COMMISSION 


RESOLUTION  No.  SS~^O^^G 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Departnent  of  City  Planning  to  be  categorically  exempt 
as  a  class  1(b)  project  under  the  State  Guidelines  Impl enenti ng  the 
California  Environmental  Quality  Act,  and  be  further; 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1934,  8-Inch  Ductile  Iron  Main 
Installation  in  Third  Street,  between  Folsom  and  Townsend  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   ■■  APRIL 


Secretary,  Public  Utilities  Commissim 


PUBLIO  UTILITIES  COM  MISSION 


RESOLUTrON  No.  S6 


WHEREAS,  Rids  for  Municipal  Railway  Contract  Mo.  852,  Cable  Car 
Barn  Halon  Fire  Suppression  System,  v/ere  received  and  opened  publicly  on 
March  11 ,  1986;  and 

WHEREAS,  of  the  three  bi  ds  received,  the  1  ow  bi  d  was 
non-responsive  and  the  other  two  exceeded  the  Engineer's  estimate  by  more 
than  2S  per  cent  and  all  bids  contained  qualifications;  and 

WHEREAS,  Utilities  Engineering  Bureau  (UEB)  Staff  has  determined 
that  the  cost  nrobl em  can  be  el imi nated  through  di rect  purchase  of  an 
el ectrical ly-operated  load  interrupter  from  the  f i rm  whi ch  provided  the 
existing  manual  load  interrupter  switch  in  the  Cable  Car  Barn;  and 

WHEREAS,  UEB  Staff  proposes  to  revise  the  specifications  to  delete 
this  work  and  to  readvertise  Contract  MR-8fj2  for  bid  with  a  new  cost 
estimate  of  $56,000;  now,  therefore,  be  it 

RESOLVED,    That    thi  s    Commi  ssion  hereby    rejects     all     bids  on 

Municipal  Railway  Contract  No.  852,  Cable  Car  Barn  Halon  Fire  Suppression 

Svstem,  and  authorizes  readverti  senent  of  revi  sed  speci  fi cat ions  as 
Contract  No.  MR-852R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*      A Dp  1 1 

at  its  meeting  of  ""^"'^ 


Secretary,  Public  Utilities  Commission 


F>LJai.lC:     UTILITIES  COMMISSION 


86-0118 

RESOLUTION  No   — — 


V7HEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Conmiission 
plans  for  installing  31  high-pressure  sodium-vapor  streetlights 
in  the  Russian  iriill  Area;  and 

VjHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans,  recommends  approval;  now,  therefore,  be  it 

RZSOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works'  proposal  for  relighting  the  Russian 
Hill  Area,  Stages  II  and  III,  as  depicted  on  their  Drawings 
48,567  and  48,568,  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Meat  and  Power. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.  Us  meeUns  of  >     APRIL  ^      8  1986 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COIWIMISSIOIM 


RESOLUTION  No.       86— Q±1S 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1920R, 
four  earthen  sTudge  1 agoons  complete  with  supply  and  drainage  piping, 
manholes,  two  small  pumping  stations,  access  roads  and  perimeter  fencing 
is  to  be  constructed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
February  11 ,  1986;  and 

WHEREAS,  Bids  exceeded  the  project  budget  by  an  amount  of 
$52,000.00;  and 

WHEREAS,  the  General  Manager  of  the  San  Francisco  Water  Department 
recommends  the  transfer  of  $52,000.00  from  San  Francisco  Water  Department 
Fund  32-001-387225-698-01  to  San  Francisco  Water  Department  Project  Fund 
32-001-387225-697-01;  and 

WHEREAS,  The  Contract  was  not  awarded  within  thirty  (30)  days  of 
receipt  of  bids  due  to  awaiting  determination  by  the  Director  of  PUC's 
Contract  Compliance  Office  that  the  low  bidder  has  met  the  Affirmative 
Action  Requirements  specified  for  the  Contract;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office  has 
determi  ned  that  the  1 ow  bi  dder  has  met  sai  d  Af f i  rmati  ve  Action 
Requirements;  and 

WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B 
of  the  Administrative  Code;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  requests  the  Controller  to  transfer 
$52,000.00  from  Fund  32-001-387225-698-01  to  Fund  32-001-387225-697-01; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1920R,  Sunol  Filtration  Plant,  East  Sludge 
Lagoons,  in  the  net  amount  of  $210,297  to  Keyco  Engineering  Corp.,  197 
Airport  Blvd.,  Burlingame,  CA  94010,  as  the  lowest  responsive  bidder  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, ,  ;    APRIL  ^    8 1986 

at  Its  meeting  of  J  


Secretary,  Public  Utilities  CommKsion 


PUBLIC  UTILITIES  COMMISSION 

crrv  Attn  bounty  of  sah  fbancisco 


RESOLUTION  No. 


86-0±20 


WHFREAS,  Under  San  Francisco  Water  Departnent  Contract  No.  1930,  silt 
removal  at  Crystal  Springs  Watershed  Settling  Basins  is  to  be  performed;  and 

WHEREAS,    Bids   for   thi s  v/ork  were  received   and  opened  publ icly  on 
March  2S,  1985;  now,  therefore,  be  it 

-  RESOLVED ,  That  thi  s  Commi  ssi  on  hereby  awards  Water  Department 
Contract  No.  1930,  Crystal  Springs  Settling  Basins  -  Remove  Silt,  in  the 
amount  of  $49,254.00  to  E.  Mitchell,  Inc., /Rosas  Construction  Co.,  A  Joint 
Venture,  993  Tennessee  Street,  San  Francisco,  CA  94107,  as  the  lowest 
responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    APRIL, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

RESOLUTION  No.  _ 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  753,  the  repair  of  the 
Early  Intake  Dam  and  related  work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
March  11.  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  HH-753,  Early  Intake  Dam  -  Repair,  in  the  amount  of  $122,630.35  to 
Western  Waterproofing  Co..  Inc.,  2225  Palou  Street,  San  Francisco.  CA 
94124  as  the  lowest  responsive  bidder,  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL  81986 

at  its  meeting  of  


Secretary,  Public  Utilities  CommKsior, 


RUBLIC  UTILITIES  COIVIMISSiOrsI 


RESOLUTION  No.  Q^^^ 


RESOLVED,  That  thi s  Conmi ssi on  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  688,  DC  Test  Panel  and  Power  Supply,  Muni 
Metro  Center  as  satisfactorily  completed;  authorizes  an  extension  of  time 
for  unavoidable  delays  of  104  calendar  days;  and  authorizes  final  payment 
in  the  amount  of  $3,996.65  to  the  Contractor,  Abbett  Electric  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL       8 1986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Com m ission 


PUBI-IC  UTILITIES  COMMISSION 


RESOLUTION  No. 


86-0±23 


RESOLVED,  That  this  Commission  accepts  the  v/ork  perfomed  under 
Water  Department  Contract  No.  1924,  6-Inch  Ductile  Iron  riain  Installation 
in  Ocean  and  Onondaga  Avenues,  San  Jose  Avenue  to  Mission  St.,  as 
satisfactorily  completed;  authorizes  an  extension  of  tine  for  unavoidable 
delays  of  24  v/orking  days;  approves  Credit  Contract  Modification  in  the 
amount  of  $1 3,249.41  and  authorizes  f i  nal  payment  i  n  the  amount  of 
$7,145.08  to  the  Contractor,  A.  Ruiz  Construction  Co.  and  Assoc.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  APRIL  81986 

at  Its  meeting  of  


Secretary,  Public  Utilities  CommQsior 


PUBLIC  UTILITIES  COMMISSiOISl 


RESOLUTION  No  86— 0±24 


RESOLVED,  That  this  Cominission  accepts  the  work  performed  under 
Water  Department  Contract  Wo.  1925,  Paint  Exterior  of  Corporation  Yard 
Buildings  in  San  Francisco  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  1  in  the  amount  of  $375. 26;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  30  working  days;  and 
authorizes  final  payment  in  the  amount  of  $7,018.44  to  the  Contractor, 
Gitane  Painting  &  Waterproofing. 


y  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,    APRIL  81986 

at  Its  meeting  of  L 


Secretary,  Public  Utilities  Commii'W.  ' 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTT  OF  SAN  FRAMCISJ^O 

RESOLUTION  No.       86— 0±25 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-748,  Rock  River  Lime  Plant  and  Cottage,  Pave 
Access  Roadway ,  as  sati  sf actori ly  compi eted;  approves  Debi  t  Contract 
Modification  No.  1  in  the  amount  of  $1,054.87;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  35  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $26,145.87  to  the  Contractor,  George  Reed,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  8  1986 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTtON  No. 


86-0±26 


WHEREAS,  A  position  in  class  1887  Manager,  Bureau  of  Claims  and 
Contracts  of  Public  Utilities  Commission  has  become  vacant  due  to  the 
resignation  of  Mathea  Falco;  and 

WHEREAS,  The  position  is  exempt  from  the  civil  service 
provisions  of  the  Charter  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Deborah  R.  Rohrer  has  the  experience  and  management 
skills  required  of  the  position;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission,  under  the 
provisions  of  Section  3,593  of  the  Charter  of  the  City  and  County  of 
San  Francisco,  does  hereby  approve  the  appointment  made  by  the  General 
Manager  of  Public  Utilities  of  Deborah  R.  Rohrer  as  Manager,  Bureau  of 
Claims  and  Contracts,  effective  May  5,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.   APRIL  81986 

at  Its  meeting  of  ' 


Secretary,  Public  Utilities  Comn^ssio 


PUBLr 


"-rEs  coiviiviissiorNi 


RESOLUrrON  No. 


WHEREAS,  The  Municipal  Railway  is  in  need  of 
professional  engineering  services  to  develop  procurement 
specifications  for  small  buses;  and 

WHEREAS,  The  Municipal  Railway  was  authorized  to 
circulate  an  RFP  for  transit  equipment  engineering 
consulting  services  under  PUC  Resolution  85-0486;  and 

WHEREAS,  The  Municipal  Railway  has  selected  the 
American  Computer  Exchange,    (ACEx) ,  as  the  most  qualified 
to  provide  these  engineering  services;  and 

WHEREAS,  funding  is  available  from  SFMRIC,  as 
approved  in  Resolution  85-0486;  now  therefore  be  it 

RESOLVED,  that  The  Public  Utilities  Commission  hereby 
authorizes  the  Municipal  Railway  to  enter  into  a  contract 
with  the  American  Computer  Exchange,    (ACEx),   in  an  amount 
not  to  exceed  $120,000  to  provide  engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,      „.     ,  APRIL  81986 

at  Its  meeting  of  ^  


Secretary,  Public  Utilities  Comrmssio 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"0128 


WHEREAS,  Caleb  V.  Smith  and  Son.   Inc.   has  a  contract  with  the  City 
and  County  of  San  Francisco  to  provide  uniforms  to  the  Municipal 
Railway;  and 

WHEREAS,  Raingear.  which  by  the  terms  of  our  Memorandum  of 
Understanding  we  must  furnish  to  Cable  Car  Operators  as  part  of 
their  uniform,  was  by  oversight  not  included  in  the  contract;  and 

WHEREAS,  Raingear  was  incorrectly  ordered  for  the  Cable  Car  Division 
under  the  uniform  contract,  and  was  delivered  and  distributed 
between  October.   1984  and  March,   1986;  and 

WHEREAS,  The  Controller's  Office  refused  to  pay  the  invoice  for 
these  items,   since  raingear  was  not  in  the  contract  and  no  other 
such  contract  for  these  items  existed;  and 

WHEREAS,  An  investigation  was  undertaken  to  determine  the 
appropriate  action  to  take,   and  during  that  time,   the  vendor  did  not 
submit  a  claim  for  payment;  and 

WHEREAS.  On  November  12.  1986,  after  the  filing  deadline  had  passed, 
the  claim  was  submitted  to  and  denied  by  the  City;  and 

WHEREAS.  The  City  Attorney's  Office  has  authorized  and  recommended 
the  settlement  of  this  claim;  and 

WHEREAS.  Since  the  amount  of  the  claim  exceeds  $7600.  approval  of 
the  Public  Utilities  Commission  is  required  prior  to  payment;  and 

WHEREAS,  Funds  are  currently  available  in  the  Municipal  Railway 
Claims  account;   now.   therefore,   be  it 

RESOLVED.  That  the  Public  Utilities  Commission  authorizes  the 
settlement  of  this  claim  in  the  amount  of  $43,376.89. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .     APRIL  ^81986 


Secretarv.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  s&n  francisco 


RESOLUTION  No.  86"0129 


WHEREAS,  Walsh  and  Sons,  the  adjoining  property  owners 
of  Bay  Division  Pipeline  Nos.  1  and  2  right  of  way,  have  requested 
to  exchange  and  purchase  certain  City  parcels  located  in  Newark,  be- 
ing Parcels  1610  and  1611(1)  under  the  jurisdiction  of  Hetch  Hetchy  and 
portion  of  Parcel  1246  of  Bay  Division  Pipeline  Nos.  1  and  2  right  of 
way  under  the  jurisdiction  of  the  Water  Department  together  with  City 
acquired  parcels  from  Magnolia  Street  vacation  by  City  of  Newark;  and 

WHEREAS,  The  Water  Department  and  Hetch  Hetchy  have  re- 
viewed the  subject  request  and  are  agreeable  to  the  exchange  and  sale 
of  three  City  fee  parcels  including  three  City  acquired  parcels  under 
the  street  vacation,  all  outside  said  right  of  way;  and 

WHEREAS,  Walsh  and  Sons  have  agreed  to  exchange  two  of 
their  parcels  and  pay  cash  of  $13,000,  the  fair  market  value  as  deter- 
mined by  the  Director  of  Property  for  the  six  City  owned  and  acquired 
parcels;  now,  therefore  be  it 

RESOLVED,  That  the  Water  Department  recommends  that  the 
six  parcels  be  declared  surplus  to  our  needs  and  that  the  Commission 
authorizes  the  Director  of  Property  to  proceed  with  the  exchange  and 
sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL        ,8  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COVf^^^  OF  SAN  FRANCISCO 


RESOLUTION  Na  86^0130 


WHEREAS,  The  winter  storms  of  February,  1986  have 
caused  serious  damage  to  San  Francisco  Water  Department 
property  located  in  Alameda  County  and  San  Mateo  County;  and 

WHEREAS,  Said  storms  resulted  in  mud  slides  along 
various  Water  Department  roads  in  Alameda  and  San  Mateo 
Counties  which  need  debris  clearance;  and 

WHEREAS,  Said  storms  washed  out  portions  of  numerous 
roads  leading  to  Water  Department  facilities;  and 

WHEREAS,  Said  storms  washed  out  a  bank  at  Pilarcitos 
Gauge  Board  (San  Mateo  County);  and 

WHEREAS,  Said  storms  washed  out  sections  of  the 
pipeline  and  damaged  stream  bed  protection  structures  (gabion 
dams)  at  Alameda  Creek  Siphon;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and 
County  of  San  Francisco  has  prepared  a  claim  in  the  amount  of 
$230,000  with  the  Federal   Emergency  Management  Agency  (FEMA) 
for  costs  resulting  from  this  storm  damage  which,  if  approved, 
will  provide  75%  of  this  amount,  or  $172,500;  and 

WHEREAS,  Attachment  A  provides  a  detailed  breakdown  of 
storm  related  damages;  now,  therefore  be  it 

Resolved,  That  the  Assistant  General  Manager  of 
Finance,  PUC  is  authorized  to  apply  for,  accept,  and  expend 
$172,500  of  federal  disaster  assistance  to  repair  damage  to  San 
Francisco  Water  Department  property  and  equipment  caused  by  the 
winter  storms  of  1986;  and,  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of 
Finance,  PUC,  is  authorized  to  furnish  whatever  additional 
information  is  needed  by  the  funding  agencies  in  connection 
with  this  grant  request. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PROJECT  APPLICATION  NUMBER 


The  purpose  of  this  form  is  to  list  the  damages  to  property  and  facilities  so  that  inspectors  mav  be  appropriately  assigned  for  a 
formal  survey. 


REQUtREMENTS  FOR  FEDERAL  DAMAGE  SURVEYS 


A.  DEBRIS  CLEARANCE 

□  On  Public  Roads  &  Streets  including  ROW 
t]  Other  Public  Property 

□  Private  Property  (When  undertaken  by 

local  Government  forces ) 

D  Structure  Demolition 

B.  PROTECTIVE  MEASURES 

□  Life  and  Safety  D  Health 

□  Property       D  Stream/Drainage  Channels 

C.  ROAD  SYSTEMS 


Ip.  Roads 
O  Bridges 
D  Traffic  Control 


n  Streets 
C5  Culverts 
□  Other* 


D.  WATER  CONTROL  FACILITIES 

□  Dikes  □  Levees  Q  Dams 

□  Drainage  Channels      O  Inigation  Works 

E.  PUBLIC  BUILDINGS  AND  EQUIPMENT 

D  Public  Buildings 

D  Supplies  or  inventory 

□  Vehicles  or  other  equipment 
O  Transportation  Systems 

D  Higher  Education  Facilities 


F.  PUBLIC  UTILITY  SYSTEMS 
"Q  Water  Q  Storm  Drainage 

O  Sanitary  Sewerage  O  Light/Power 

□  Other* 


G.  FACILITIES  UNDER  CONSTRUCTION 

□  Public  Facilities* 

□  Private  Non-Profit  Facihties** 

H.  PRIVATE  NON-PROFIT  FACILITIES** 

O  Educational  □  Medical 

O  Emergency  O  Custodial  Care 

□  UtUity 

I.  OTHER  (Not  in  above  categories) 
D  Park  Facilities 

□  Recreational  Facilities 


•  Indicate  type  of  facility. 
**  Provide  name  of  the  facility  and  of  private  non-profit  owner. 

NAME  OF  POLITICAL  SUBDIVISION  OH  ELIGIBLE  APPLICANT  "                    '          ■ -' r-"  T  ■ 

COUNTY 

"2]    /,  ,1/        h-  -  "-  -  >  ^-'-'^ 

BUSINESS  ADDRESS 

ZIP  CODE 

NAME  AND  TITLE  OF  LOCAL  CONTACT 

BUSINESS  TELEPHONE  NUMBER  (Include  Area  Code) 

4l             '  " 

HOME  TELEPHONE  NUMBER  (Include  Area  Code) 

'  ■       r  :  -  r     -  / 

FEMA  Form  90-49.  MAY  82 


REPLACES  EDITION  OF  MAR  80,  WHICH  IS  OBSOLETE 


City  and  County  of  San  Francisco 


Public  Utilities  Commission 
San  Francisco  Water  Department 


March  18,  1986 


SUBJECT:     FEMA- 75 8-DR-CA 


4 


Mr.   Jakob  Hopp 

State  OES  Disaster  Field  Office 
3116  Bradshaw  Road 
Sacramento,  CA  95827 

Dear  Mr ,  Hopp : 

Attached  is  a  List  of  Projects  for  the  San  Francisco  Water 
Department  of  the  City  and  County  of  San  Francisco.     This  is 
relation  to  Declaration  Number:     FEMA-758-DR-CA.     The  contact 
persons  in  relation  to  this  list  are  as  follows: 


Location 


■  Name 


Phone  Number 


San  Mateo  County 
Alameda  County 


Norm  Lougee 
Tandy  Carter 


(415)  697-4424 
(415)  862-2213 


If  you  have  any  questions  or  need  any  additional  information,  please 
contact  Tim  King  on  (415)  558-4097. 


Very  truly  yours , 


Arthur  R.  J^sen 
Deputy  General  Manager 
Operations  and  Maintenance 


Attachments 


N.  Lougee 
Grant  File 


ARJ:TK/lc 


(415)  558- 


425  Mason  Street 


San  Francisco,  CA  94102 


LIST  OF  DAMAGED  FACILITIES 


FEMA.-758-DR-CA     APPLICANT:    San  Francisco  Water  Dept. 

COUNTY  OF:    San  Francisco 
Page  1  o£  2  CONTACT  NAME:    Tim  King 


DATE:  March  18,  1986 
PHONE:     (415)  558-4097 


CATEGORY  A-(Debris  Clearance): 

Location 


Line  Item 
No. 


■  4 


Ranch  Road  (Alameda  County) 


Diversion  Dam  Road 
(Alameda  County) 

Outgoing  Road  -  San  Mateo 
Dam  #2  (San  Mateo  County) 


Eroded  Bank  -  San  Mateo 
Dam  #2  (San  Mateo  County) 


CATEGORY  B-(Protective  Measures): 


CATEGORY  C-(Road  Systems): 

Location 


Line  Item 
No. 


Ranch  Road  (Alameda  County) 


Diversion  Dam  Road 
(Alameda  County) 

Stone  Dam  Road 
(San  Mateo  County) 


Pulgas  Temple  Outlet  Road 
(San  Mateo  County) 


Ingoing  Road 

(San  Mateo  County) 


Description  of  Debris  and  Wreckage 

Small  slides-debris,  rocks,  silt, 
mud,  trees  and  brush. 

A 

Minor  slides  on  road.  Debris, 
rocks,  silt,  mud,  trees  and  brush. 

Slide  approximately  100  feet  long. 
Debris,  rocks,  silt,  mud,  trees 
and  brush. 

Plugged  culvert  caused  water  to 
wash  over  road  and  erode  bank 
opposite  culvert  approximately 
8  feet  deep,  5  feet  long  and 
15  feet  wide. 

None 


Description  of  Damages 

Small  slides  on  ditches .caused 
water  to  run  down  the  roads 
causing  deep  washes  along  the 
roadbed . 

Four  culverts  washed  out . 


Approximately  200  feet  of  road 
washed  away.    Need  to  secure  bank, 
replace  roadbed,  guardrail  and 
rock. 

Water  eroded  side  of  outlet  road, 
approximately  20  feet  long,  10  feet 
wide  and  4  feet  deep. 

Washed  out  bank  approximately  6 
feet  deep,  20  feet  long,  10  feet 
wide. 


Page  2  o£  2 


Line  Item 
No. 


Location 

Outgoing  Road  San  Mateo 
Dam  #2  (San  Mateo  County) 


Eroded  Bank  at  San  Mateo 
Dam  #2  (San  Mateo  County) 


Pilarcitos  R.oad  past 
slide  (San  Mateo  County) 


CATEGORY  D-(Water  Control  Facilities): 


Line  Item 
No. 


Location 

Bank  at  Pilarcitos  Guage 
Board  (San  Mateo  County) 


CATEGORY  F-(Public  Utilities): 

Line  Item 

No.    '  Location 


Description  of  Damages 

Slide  is  approximately  100  feet 
long.    Need  to  grade  and  rock  road. 
May  need  to  bench  hill  to  prevent 
further  slides. 

Plugged  culvert  caused  water  to 
wash  over  road  and  erode  bank 
opposite  culvert,  approximately  8 
feet  deep,  5  feet  long  and  15  feet 
wide. 

Bank  of  road  washed  out 
approximately  4  feet  deep,  15  feet 
wide  and  12  feet  long. 


Description  of  Damages 

Washed  out  bank  approximately  10 
feet  wide,  4  feet  deep  and  15 
feet  long. 


Description  of  Damages 


1 


Facilities  along  Alameda 
Creek 


Pipilines  washed  out  and  damage  to 
gabion  dams  at  the  syphon. 


No. 


SUMMARY  OF  LOCATIONS  AND  CATEGORIES 
Loca  t  i  on  County^  Categories 


1  Ranch  Road  A  A,  C 

2  Diversion  Dam  Road  A  A,  C 

3  Facilities  Along  A  F 
Alameda  Creek 

4  Stone  Dam  Road  £M  C 

5  Outgoing  Road  SM-Dam  #2  SM  A,  C 

6  Eroded  Bank  at  SM-Dam  #2  SM  A,  C 

7  Pulgas  Temple  Outlet  Road  SM  C 

8  Pilarcitos  Road  Past  Slide  SM  C 

9  Ingoing  Road  SM  C 

10              Bank  at  Pilarcitos  Guage  StA  D 
Board 


^County :    A  Alameda 

SM   San  Mateo 


0009L/3 


A  tta  chme  nt  B 


Total  Appi ied  For  Proposed  Expe  ndi  tu  re 

$230,000  Storm  Related  Damage 


Indirect  costs  are  not  included  in  this  resolution  si  nee  the 
Federal   Emergency  Management  Agency  will  only  reimburse 
eligible  storm  related  damage  costs. 


PUBLIC  UTILITIES  COMfVltSSlON 

CfTV  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No. 


86-0131 


RESOLVED,  That  this  Commission  hereby  authorizes  the  Real 
Estate  Department  to  negotiate  and  process  an  easement  agreement  with 
the  City  of  Modesto  for  a  street  crossing  at  Semallon  Drive  over  a 
portion  of  the  Hetch  Hetchy  right-of-way  to  Stanislaus  County. 


/  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  I  APRIL  81986 

at  its  meeting  of  - —   


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0132 


WHEREAS,  The  Strawberry  Bluegrass  Festival  is  the  concessionaire 
for  the  general  store  at  Camp  Mather  during  the  summer  season;  and 

WHEREAS,  Traditionally  the  concessionaire  has  been  allowed  usage 
of  Mather  Cottage  No.   1;  and 

WHEREAS,  The  Department  of  Real  Estate  has  determined  that  $150.00 
per  month,  payable  in  advance,  is  a  fair  value  for  rental  and  utilities;  and 

WHEREAS,  A  $200  refundable  security  deposit  will  be  required;  and 

WHEREAS,  The  Strawberry  Bluegrass  Festival  agrees  to  maintain  in 
force  the  appropriate  insurance  to  include  not  less  than  $1,000,000  liability 
limits;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  that  Department 
of  Real  Estate  enters  into  a  short-term  rental  agreement  with  the  Strawberry 
Bluegrass  Festival  subject  to  the  above  conditions  and  any  other  such  terms 
and  conditions  as  are  set  forth  in  the  final  lease  agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL   81986 


Secretary,  Public  Utilities  (.umrMssion 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  counrrv  of  san  francisco 

86-0133 

RESOLUTION  Na   


WHEREAS,  The  "Amendment  Agreement"  dated  February  15,  1979,  between 
the  City  and  County  of  San  Francisco  and  the  Pacific  Gas  and  Electric  Company 
provides  for  adjustment  of  charges  for  furnishing  street  lighting  service, 
exclusive  of  electric  energy;  and 

WHEREAS,  THE  Pacific  Gas  and  Electric  Company  has  agreed  to  convert 
the  street  lights  in  the  downtown  "Triangle  District",  bounded  by  Market 
Street,  Mason  Street,  and  Sutter  Street  to  more  efficient  and  effective  units, 
at  no  additional  cost  to  the  City;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes  the 
General  Manager  of  the  Public  Utilities  to  execute  a  letter  of  agreement  with 
Pacific  Gas  and  Electric  Company,  accepting  the  conversion  of  incandescent 
lights  to  high  pressure  sodium  vapor  units  in  the  downtown  "Triangle  District". 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  APRIL  8  1986 


Secretary,  Public  Utilities  Comm^sion 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8G-0134 


WHEREAS,  The  Department  of  Publ ic  Works ,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  65  high-pressure  sodium-vapor  streetlights  in  the  Midtown 
Terrace  Area;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing  said 
plans,  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Departnent  of 
Public  Works'  proposal  for  relighting  the  Midtown  Terrace  Area,  Stages  IV 
and  V,  as  depicted  on  their  Drawings  47,925  thru  47,927,  with  the 
provision  that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 •    APRIL      fligS6  ^  ■   


Secretary,  Public  Utilities  Commission 


IT- 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0135 

RESOLUTION  No^^    


WHEREAS.  The  Public  Utilities  Commission's  Bureau  of  Light, 
Heat  and  Power  Contract  No.  199,  "Maintenance,  Repair  and 
Alterations  of  City-owned  Street  Lighting  Systems"  with  ^ 
Kingston  Contracting,  Inc.  for  Fiscal  Year  1986-87,  contains 
provisions  for  renewal,  by  mutual  agreement;  and 

WHEREAS,  The  Contractor.  Kingston  Contracting,  Inc.,  has 
satisfactorily  performed  in  accordance  with  the  provisions  of 
the  contract  during  the  Fiscal  Year  1985-86;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  his  desire 
for  an  extension  of  contract;  and 

WHEREAS.  Additional  funding  is  required  for  Kingston 
Contracting,  Inc.  to  continue  with  the  City  s  conversion  of 
City-owned  streetlights  to  more  efficient  units  in  order  to 
conserve  energy;  and 

WHEREAS,  Funding  for  this  contract  modification  for  a n 
additional  il52.997  through  June  30.  1987  is  available  in  a 
Hetch  Hetchy  Capital   Improvement  Project  to  convert  City-°wned 
streetlights  to  save  energy  which  will  be  work  ordered  to  BLHP. 
a  nd 

WHEREAS    Funding  of  $649,547  is  needed  to  extend  Kingston 
Contracting:  I nc     f or  1 2  mo nths .  through  July  1987  to  resume 
maintenance  and  repair  work  for  FY  86/87  at  a  full  work 
schedule  and  to  continue  with  the  City's  program  to  conserve 
energy;   now.  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  BLHP  to  execute 
Amendment  No!   2  to  the  July  1.  1984  agreement  with  Kingston 
Contractinq,  Inc.  to  increase  the  limit  of  Payments  from 
$1?071,702  47  to  $1,721,249.47  through  June  30,  1987;  and, 
further 

RESOLVED.  That  Bureau  of  Light.  Heat  and  Power  Contract 
No.  199  be  extended  for  12  months  through  June  30,  198/. 


(1533W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   f.  APRIL  >,  81986 


Secretary,  Public  Utilities  Commissfitn 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


8G-0136 

RESOLUTION  No. 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
1928,  the  installing  of  a  36-inch  steel  main  in  an  unlined  brick 
tunnel  which  was  constructed  in  1885  and  is  deteriorated  is  to  be 
performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  March  11,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  waives  compliance  with 
Section  93  of  the  General  Provisions  of  Water  Department  Contract 
No.  1928  as  regards  the  apprenticeship  program;  and  be  it 

FURTHUR  RESOLVED.  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.  1928,  36-Inch  Steel  Main 
Installation  in  Existing  Tunnel  at  Bowdoin  Street  between  Tioga 
Avenue  and  Dwlght  Street  in  the  net  amount  of  $447,950  to 
Power-Anderson,  Inc.,  2271  Charleston  Road,  Mountain  View,  CA  94042 
as  the  lowest  responsive  bidder,  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    '     APRIL        8  1986 


0  Utilities  Comrmssio 


Secretary.  Public  Utilities  Comn€ssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANOSCO 


RESOLUTION  No.  8G-C137 


WHEREAS,  The  scope  of  services  of  an  existing  agreement  between 
the  Utilities  Engineering  Bureau  and  Wiss.  Janney.  Elstner  Associates, 
Inc.  includes  independent  analysis  of  depression  beam  and  hatch  cover 
problems  which  have  developed  in  the  new  cable  car  trackway  system;  and 

WHEREAS,  In  the  interim  since  this  agreement  was  entered  into,  a 
modified  depression  beam  designed  by  Chin  &  Hensolt,  the  designers  for 
the  Cable  Car  Rehabilitation  Project,  has  been  installed  in  the  system; 
and 

WHEREAS,  The  Utilities  Engineering  Bureau  wishes  to  have  Wiss, 
Janney,  Elstner  Associates,  Inc.  undertake  instrumented  testing  of  this 
modified  depression  beam;  and 

WHEREAS,  The  Cost  of  this  testing  will  require  a  $16,500 
amendment  to  the  existing  agreement;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
approve  Amendment  No.  1  to  the  agreement  wi th  Wi ss ,  Janney ,  El stner 
Associates,  Inc.  in  the  amount  of  $16,500  and  authorizes  tne  Deputy 
General  Manager  and  Chief  Engineer  to  execute  the  Amendment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    APRIL  ^    8 1986 


at  its  meeting  of 

b  

Secretary, 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  8G-0138 


WHEREAS,  The  SF-Municipal  Railway  is  in  need  of  a  new  computerized 
Vehicle  Maintenance  System  that  will  interface  with  the  Materials  Management 
system  and  the  Financial  Management  System  and  to  meet  the  varied  functional 
requirements  of  providing  24  hour  a  day  repair  and  maintenance  service  for 
designated  Muni  vehicles;  and 

WHEREAS,  the  SF-MUNI  Railway  has  received  a  state  Grant  in  the 
amount  of  $1,100,000  to  implement  a  new  computerized  Vehicle  Maintenance 
System;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  been  asked  to  develop  and  implement  a  new  Vehicle  Maintenance  System  for 
the  SF-MUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  agreed  to  implement  a  new  Vehicle  Maintenance  System  for  the  SF-MUNI 
Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
requires  expert  technical  Consulting  Services  to  design  said  System;  and 

WHEREAS,  the  Bureau  of  Management  Information  Services  intends  to 
implement  all  new  on-line  systems  using  the  Cullinet,  Inc.,  IDMS  Database 
technology;  and 

WHEREAS,  Automated  Business  Solution,  Inc.,  has  proven  ability  and 
technical  expertise  in  on-line,  real-time  analysis  and  programming  using  the 
IDMS  technology;  Therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  contract  with  Automated  Business  Solutions,  Inc.  for  technical 
consulting  for  a  period  not  to  exceed  24  months;  and  be  it  further 

RESOLVED,  that  this  contract  will  not  exceed  $180,000.     Funding  to 
be  provided  through  a  a  state  grant  located  in  FMS  Account  #  909431,  fund 
31-510,   index  code  350140,  Project  715-01. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  U.  ^eeun,  of    ,     APRIL  ./I    «  1986 


Secretary,  Public  Utilities  CommissMn 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0139 

RESOLUTION  No    


WHE31EAS,  The  Commission's  Bureau  of  Management  Information  Systems  has  agreed 
to  develop  a  Bus  Operator  performance  system  for  the  MUNI;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  requires  expert 
technical  Consulting  Services  for  the  development  of  a  Fixed  Asset  Accounting 
System  for  the  PUC's  Bureau  of  Finance;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  has  agreed  to  develop  a 
system  that  will  automate  water  record  keeping  functions;  and 

WHEREAS,  Information  System  Associates  has  proven  ability  and  technical 
expertise  in  on-line,  real-time  Programming  using  IDMS  Technology  and  broad 
based  data  processing  technology  now;  Therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  Contract  Modification  with  Information  System  Associates  for 
continuance  of  technical  consulting  for  a  period  not  to  exceed  24  months;  and 
be  it  further 

RESOLVED,  That  this  Commission  approves  a  contract  modification  not  to  exceed 
$97,000.    Funding  to  be  provided  from  PUC  FY  85/86  Operating  Budgets- 
Professional  Services:  $35,000  from  the  Municipal  Railway  Operations  Division; 
$40,000  from  PUC  Bureau  of  Administration  and  $22,000  from  the  Water 
Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilitits  Commission 
at  its  meeting  of  APRIL  y|     8  1986 


Secretary,  Publtc  Utilities  Commissii 


fUBLIC  UTILITIES  COMfUllSSIOM 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DfANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBEnG.  Genoral  Manager 


SftN  FRANCISCO 
MUNICIPAL  RAIIVW.Y 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


April  18,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  April  22,  1986,  at  1:45  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9  regarding  John  Oswall  v.  CCSF,  Superior  Court  No, 
784-671.   


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB;gj 


cc:    Members,  PUC 
R.  Nothenberg 
G.  Krueger 
R.  Murphy 
M.  Falco 


287  CITY  HALL  ■  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


MONTHLY  REPORT  OF   MARCH  ACTIVITIES 


April    21,  1986 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO :  General  Manager ,  Publ i  c  Utilities  Commi  ss  i  on 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  March  amounted  to  24,9  billion  gallons  or  96%  of  capacity. 
This  is  a  substantial  increase  over  the  22,1  billion  gallons  and  85% 
of  capac ity  in  storage  at  the  end  of  February .     For  the  Suburban 
system  as  a  whole,   storage  amounted  to  70.2  billion  gallons  and  95%  of 
capac  i  ty  compared  to  65,3  billion  gallons  and  8  8.0%  of  capac  ity  at  the 
end  of  last  month. 

Capital  Improvement  Program 

The  Department  held  initial  meetings  with  UEB  to  establish  a 
better  process  for  preparing  six-year  CIP  and  to  get  started  early  on 
developing  the  fiscal  year  1986-87  six-year  plan.     The  Department's 
personnel  continued  to  work  with  UEB  on  selection  of  consultants  for 
the  bond  projects. 

Resources  Plan 

A  working  draft  of  a  Request-f or-Proposals  was  distributed 
for  review  and  comment  by  Department  and  UEB  personnel.     Comments  have 
been  received.     Additional  work  needs  to  be  done  before  consultant 
selection  can  be  initiated. 

Hazardous  Materials 

The  Department's  hazardous  materials  management  liaison, 
Steve  Leonard,  continued  processing  Material  Safety  Data  Sheet 
information  requests.     He  is  also  establishing  needs  for  training, 
recordkeeping  and  coordination  activities  in  accordance  with  the 
Department's  plan  and  schedule  for  third  quarter  activities  in  this 
ar  ea , 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  157.4  million 
gallons  per  day  (MGTl)   for  the  month  of  March. 

Sunol  Valley  Filtration  Plant  treated  44.4  MGD. 
San  Andreas  Filtration  Plant  treated  33,6  MGD, 


Consumption  (MGD  average): 


March  1986 
March  1985 

March  1986 
March  1976 


195,1) 
216.5) 

195,1) 
240.  1) 


12  months  preceding 

April  1,  1986  -  275.1) 
April  1,   1985     -  263.6) 


9.9  percent  less 
18.7  percent  less 

4. 4  percent  more 


Storage  (million  gallons)  as  of  April  1: 

1985  1986 
Alameda  Div.    (Capacity  48,014) 
34,184  45,271 
Peninsula  Div.    (Capacity  29,783) 
19,114  24,856 
Total   (Maximum  Capacity  77,797) 
53,298  70,127 


Increase 
-  Decrease 


11.087 


%  Full 
Capaci  ty 


94 


5,742 


16,829 


84 


90 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  along  Sawyer 
Camp  Trail  and  a  40-foot  section  of  cyclone  fencing  and  three  posts 
were  damaged  by  an  automobile  in  Belmont.     A  chemical  toilet  was 
vandal i  zed  and  damaged  at  Skyl i  ne  Quarry ,     The  cost  of  vandalism 
repairs  was  $1,900.00.     A  total  of  29  trespassers  were  evicted  during 
the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Marsh  Road 
and  3  locations  along  Calaveras  Road.     Padlocks  were  stolen  from  the 
Marsh  Road  main  gate  and  two  of  the  risers  along  the  pipeline 
right-of-way.     Repair  of  vandalism  damage  amounted  to  $750.00.  A 
total  of  43  trespassers  were  evict ed  during  the  month , 

In  San  Francisco  a  jackhammer  was  stolen  from  a  locked  truck  while 
parked  overnight  in  the  City  Corporation  Yard,     The  McLaren  Pump 
Station  required  major  painting  in  order  to  remove  graffiti.     Cost  of 
vandalism  damage  amounted  to  $1,205.00. 

Net  Paying  Sales 

March 
1986 


Actual  $3,639,627 

Estimated  3,625,470 

Increase /Decrease  14,157 

Increase/Decrease  ( % )  .39 


Fiscal  Year 
To  Date 

$41,621,554 

39,882,650 

1  ,  738  ,904 

4.36 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay  in 
March  all  royal t  i  e s  or  percentage  of  revenue  through  February . 

Santa  Clara  Sand  and  Gravel  $10,588.58 

Sunol  Golf  Course  10,688.39 

Crystal  Springs  Golf  Course  8,683.89 

Mission  Valley  Rock  8,100.00 


-3- 


Continuing  Programs 


Vehicle  Inspect  ions 

Routine  10,000-mile  inspections  were  conducted  on  7  vehicles, 

Vehi cle  Ac ci dents 

During  the  month  o£  March  there  was  8  accidents,   7  of  which  were 
possibly  avoidable. 

Industrial  Accidents 

There  were  5  lost-time  injuries  in  March.     There  is  a  total  of 
17  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


Meter  Repairs 


March 
1986 


233 

March 
1986 

24 
16 


Fiscal  Year 
1985-86 


1,841 

Fiscal  Year 
1985-86 

420 
136 


CPD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushi  ng 

Flushing  was  conducted  in  the  Sutro  Reservoir  zone  in  the  areas 
bounded  by  California,  Steiner,  Green  and  3rd  Avenue, 


Mains  (all  sizes),  lineal 
feet 


March 

1986 


86,700 


Fiscal  Year 
1985-86 


691,465 
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HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 


April  15,  1986 


TO: 


RUDY  NOTHENBERG 


General  Manager  of  Public  Utilities 


FROM: 


Deputy  General  Manager 


L.  T  KLEIN 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Shutdowns  of  various  componments  of  the  Hetch  Hetchy  system  have  been 
scheduled  for  this  coming  fall  and  winter.     Canyon  Tunnel  and  Kirkwood  Power- 
house will  be  shut  down  in  October  to  allow  the  Kirkwood  Powerhouse  addition 
contractor  to  install  a  new  penstock  bifurcation  for  the  third  unit. 
In  January,  the  system  west  of  Moccasin  will  be  taken  out  of  service  to 
allow  the  Lawrence  Livermore  Lab  to  install  new  pumps  in  Mocho  Shaft  and  for 
the  Water  Department  to  repair  and/or  replace  their  various  chemical  feed 
systems  at  Tesla  Portal  and  Rock  River. 

Monthly  coordination  meetings  are  being  held  between  Water  Department 
and  Hetch  Hetchy  operations  personnel  in  order  to  take  best  advantage  of 
these  shutdowns.     Initially,   it  is  anticipated  that  there  will  be  inspections 
of  Canyon  Tunnel,  Intake  Bypass,  the  upper  reach  of  Mountain  Tunnel,  Foothill 
Tunnel,  San  Joaquin  Pipeline  No.  2  and  Coast  Range  Tunnel. 

As  water  supply  demands  and  power  production  interruption  penalties 
continue  to  rise,  there  will  be  fewer  and  fewer  opportunities  to  do  the 
type  of  things  that  we  anticipate  doing  in  the  coming  10  months. 

As  part  of  the  coordinated  effort  Pipeline  //3  was  pumped  out  and  inspected 
during  its  recent  shutdown.     This  inspection  wiJl  facilitate  planning  for  the 


lining  repair  project  scheduled  for  this  fall.  Water  flow  was  then  shifted 
to  Pipeline  //3,  and  Pipeline  #2  was  opened  for  inspection.  This  inspection 
will  facilitate  the  repair  project  scheduled  on  this  pipeline  for  FY  87-88. 
In  addition,  we  will  take  a  detailed  look  at  the  performance  of  a  nujnber  of 
alternative  materials  used  on  a  trial  basis  in  a  similar  effort  8  years  ago. 
The  results  of  these  materials  inspections  will  be  factored  into  both  line 
repair  projects. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 

of 
Capac  ity 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Acre-Feet 

Apr.   1,  1986 

Apr.   1,  1985 

Hetch  Hetchy 

360, AOO 

267,662 

Ik 

96,055 

27 

Lake  Lloyd 

273,345 

178,529 

65 

92,270 

3A 

Lake  Eleanor 

27,100 

25,77A 

95 

2,732 

10 

660, 8A5 

471,965 

71 

191,057 

29 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department,  beginning  March  27, 
was  changed  from  155  mgd  to  165  mgd  by  the  use  of  San  Joaquin  Pipeline  3. 

Power  Production 

During  the  month  of  March,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  44.626,  58.503  and  99.717  million  kilowatthours ,  respectively, 
for  a  total  of  202.846  million  kilowatt  hours,  having  a  value  in  excess  of 
$7,100,000.     The  monthly  total  generation  represents  an  approximate  35%  increase 
over  the  same  generation  period  a  year  ago  when  power  generation  was  being 
limited  in  response  to  predictions  of  lower  than  normal  runoff. 


MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF  SAN  FRANCISCO 

Dianne  Feins tein 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
April   22,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.   Toupin,   Vice  President 


Joseph  F .  Barlet 


ta 


Jeffrey  Lee 


Charna  E ,  State 


n 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor ing 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Bold ridge 


SECRETARY 


86-060 


Call  to  Order:     2:14  P.M. 


Present :       President  H .  Wei ton  Flynn ,  Vice  Pres ident  Arthur  V.  Toupin, 
Commissioner  Jeffrey  Lee ,  Commissioner  Charna  E .  Staten 

Excused:       Commissioner  Joseph  F.  Barletta 


The  Minutes  of  the  regular  meeting  of  April  8,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the 
Public  Utilities  Commission. 


RESOLUTION 
NO 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted  in  Executive  Session: 

86-0141        CC      Approving  settlement  in  the  case  of  John  Oswall  v. 

City  and  County  of  San  Francisco,  Superior  Court  No. 
784-671,   in  the  amount  of  $250,000. 

VOTE :     Ayes  -     Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0142        MR      Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  enter  into  an  agreement  with  the  San 
Francisco  Conservation  Corps  for  provision  of  a  crew 
to  perform  graffiti  removal,  for  an  amount  not  to 
exceed  $220,375,   for  the  period  of  May  1,    1986  through 
June  30,  1987. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0140        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$219,000. 

VOTE :     Ayes  -  Flynn ,  Toupin ,   Lee ,  Staten 
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On  motion  of  Lee,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-014  3        WD      Approving  the  transfer  of  Water  Department  Consumers  * 
Guarantee  Deposits  in  the  amount  of  $35,209.01, 
unclaimed  during  1986,   to  the  Water  Department 
Unappropriated  Surplus,   in  accordance  with  Water 
Department  Rules  and  Regulations. 

VOTE:     Ayes  -  Flynn,   Toupin,    Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0144        HH      Confirming  that  an  emergency  condition  exists  at  the 
Early  Intake  Road  at  Hetch  Hetchy  due  to  serious 
storm  damage  and  authorizing  the  expenditure  of  funds 
in  an  amount  not  to  exceed  $25,000  for  the  necessary 
road  repair  work, 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 


On  motion  of  Lee,  seconded  by  staten,  the  following 
resolution  was  adopted: 

86-0145        FM      Authorizing  the  transfer  of  $24,000  from  the  Finance 
Bureau  to  the  Department  of  Public  Works  for  services 
related  to  the  administration  of  the  Transit  Impact 
Development  Fee, 

VOTE :     Ayes  -  Flynn ,   Toupin ,   Lee ,  Staten 


On  motion  of  Lee,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0146        MR      Authorizing  the  transfer  of  $42,000  from  the 

Municipal  Railway  to  the  Department  of  Public  Works 
for  bus  zone  maintenance  services. 

VOTE :     Ayes  -  Flynn,  Toupin ,   Lee ,  Staten 


On  motion  of  Toupin,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

86-0147         MR       Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  the  U.   S.  Human 
Resources  Corporation,  to  perform  Paratransit  Broker 
service  for  disabled  persons,   including  the 
subcontracting  of  paratransit  services  to 
transportation  providers,  for  an  amount  not  to  exceed 
$18,723,818,    for   the  period  of  July  1,   1986  through 
June  30,  1991. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


86-062 


On  motion  of  Staten,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Approving  the  proposed  amendment  to  Section  38.1  of 
the  San  Francisco  Administrative  Code  to  clarify  the 
definition  of   "the  downtown  area"  so  as  to  make  it 
clear  that  all  developments  on  both  sides  of  the 
boundary  streets  are  subject  to  the  Transit  Impact 
Development  Fee , 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Approving  the  Agreement  between  the  Bay  Area  Rapid 
Transit  District  and  the  City  and  County  of  San 
Francisco  for   joint  occupancy  and  maintenance  of  the 
Market  street  subway  and  four  joint-use  stations . 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  negotiate  a  detailed  scope  of  work  and  an 
appropriate  fee  for  a  Professional  Services  Agreement 
with  EIP  Associates  for  environmental  review  and 
preparation  of  the  final  Environmental  Impact  Report 
for  the  Crystal  Springs  Water  Treatment  Plant  Project; 
and  authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  negotiate  an  Agreement  with  Engineering 
Sciences  and  Earth  Metrics,   Inc.,   in  that  order  of 
preference,   in  the  event  that  an  agreement  cannot  be 
reached  with  EIP  Associates. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Amendment  No.  1  to  a  Professional 
Services  Agreement  with  Bechtel  National,   Inc.,  for 
services  related  to  the  Muni  Metro  Turnaround 
Facility,   for  an  amount  not  to  exceed  $270,718, 
extending  the  term  of  the  Agreement  by  sixteen  weeks. 

VOTE :     Ayes  -  Flynn,   Toupin ,   Lee ,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  execute  Hetch  Hetchy  Contract  No.  HH-754R2 
Transit  Power  Substations,  Repair  Leaks,  with  Alpha 
Waterproofing  &  Restoration,   for  the  amount  of  $54,218 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


86-063 


On  motion  of  Lee,   seconded  by  staten,  the  following 
resolution  was  adopted: 

86-0153        E        Authorizing  the  transfer  of  ^20,400  from  the 

Utilities  Engineering  Bureau  to  the  Civil  Service 
Commission  to  fund  a  work  order  for  examinations  for 
the  Principal  and  Senior  Civil  Engineer 
classifications, 

VOTE:     Ayes  -  Flynn,   Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0154        E        Awarding  Water  Department  Contract  No,  WD-1937,  425 
Mason  Street,  Rehabilitate  Toilets,  Utilities,  First 
Floor  Cabinetry  and  related  work,   to  the  second  low 
bidder,  C  &  M  Construction,   in  the  amount  of 
$255,490,  as  the  lowest  responsible  bidder ,  and 
rejecting  all  other  bids, 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the 
following  resolution  was  adopted: 

86-0155        MIS     Authorizing  the  General  Manager  of  Public  Utilities 

to  enter  into  a  contract  with  C.  G.  Computer  Services 
for  technical  consulting  services  related  to  the 
implementation  of  a  new  Vehicle  Maintenance  System 
for  the  Municipal  Railway,  for  a  period  not  to  exceed 
24  months,  and  for  an  amount  not  to  exceed  $125,000, 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0156        MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  contract  modification  with  G,  W. 
Consul t ing  for  technical  services  related  to  the 
implementation  of  a  new  Vehicle  Maintenance  System 
for  the  Municipal  Railway,   for  a  period  not  to  exceed 
24  months,  and  for  an  amount  not  to  exceed  $154,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0157         EC       Authorizing  the  Bureau  of  Energy  Conservation  to 
negotiate  and  execute  a  Professional  Services 
Agreement  with  Brown ,  Vence  &  Associates  for  services 
related  to  cogeneration  feasibility  studies  and 
project  development  at  the  Hall  of  Justice,  County 
Jail  and  Rossi  pool,   for  an  amount  not  to  exceed 
$50,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 


86-064 


On  motion  of  staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0158        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 

execute  a  Professional  Services  Agreement  with  Energy 
Management  Services  for  services  related  to  the 
Planning  and  Building  Code  Review  Program,  for  an 
amount  not  to  exceed  $25,000. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0159        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 

execute  a  Professional  Services  Agreement  with  the 
Golden  Gate  Energy  Center  for  services  related  to  the 
implementation  of  an  energy  management  training 
program  for  City  municipal  building  engineers,   for  an 
amount  not  to  exceed  1^50,  000  , 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Staten 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 

Report  of  the  General  Manager 
Municipal  Rai Iway  Budget 

Mr,  Rudolf  Nothenberg ,  General  Manager  of  Public  Utilities,  reported 
the  results  of  the  Mayor's  budget  meeting.     The  budget  for  the 
Municipal  Railway  was  cut  by  $1.5  million.     Diesel  fuel  was  cut  $1 
million,  anticipating  an  average  price  of  6bf6  a  gallon,     (It  is 
currently  selling  in  the  mid-forties.)     Platform  overtime  was  reduced 
by  $266,000.     Miscellaneous  cuts  totaled  $300,000. 

Pending  Legislation 

Mr.  Nothenberg  reported  that  Assembly  Bill  3003,  which  is  pending  in 
the  State  Legislature,  proposes  to  change  the  distribution  of  the  25% 
portion  of  the  half-cent  sales  tax  which  is  available  to  A.C.  Transit 
and  the  Municipal  Railway.     It  has  been  the  Commission's  position 
that  such  matters  should  be  solved  regionally.     The  Board  of 
Supervisors  took  a  position  to  oppose  the  bill. 

The  Legislative  Analyst  released  a  report  which  suggested  that  the 
current  split  of  75%  BART/25%  A.C.  and  MUNI,  be  revised  to  65%/35%. 
This  proposal  has  not  been  introduced  as  a  bill. 

Transit  Shelters 

Mr.  Nothenberg  announced  that  staff  would  present  at  the  next  meeting 
a  recommendation  to  circularize  a  revised  Request  For  Proposals  to 
the  five  prequalified  bidders.     Also,  the  Commission  would  be  asked 
to  appoint  a  new  evaluating  committee.     The  RFP  will  be  revised  to 
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clarify  any  ambiguities,  specify  amenities  which  are  to  be  included, 
specify  the  lighting  and  revise  the  evaluation  criteria.  There  will 
be  no  display  of  prototypes. 


Announcements 

President  Flynn  announced  that  the  Commission  met  in  executive 
session  immediately  prior  to  this  meeting  and  approved  settlement  in 
the  case  of  John  Oswall  v.  City  and  County  of  San  Francisco. 


Item  No.   10  --  Regarding  a  professional  services  agreement  with  Mason 
Tillman  Associates  for  revision  of  the  Municipal  Railway's  operator 
rule  book. 

During  the  Report  of  the  General  Manager,  Mr,   Nothenberg  requested 
that  this  matter  be  continued  to  the  next  meeting  to  allow  the  union 
time  to  review  the  process. 

Mr,   Lawrence  Martin,  International  Representative,  Transport  Workers 
Union,   requested  that  this  matter  be  continued  since  it  is  an  MOU 
item  for  negotiation  and  not  an  item  which  can  be  pat  outside  to 
another  contractor.     He  said  that  the  present  rule  book  is  signed  by 
the  Mayor  and  the  Board  of  Supervisors,  and  cannot  be  dealt  with  by 
just  the  department . 

Commissioner  Toupin  pointed  out  that  the  consultant 's  role  is  that  of 
a  scr ibe ,     He  moved  to  continue  this  matter  to  the  next  meet ing , 
Commissioner  Staten  seconded.     On  the  question,  Commissioners  Toupin, 
Lee  and  Staten  voted  "Aye".     Commissioner  Flynn  voted  "No".     The  item 
was  continued. 


******** 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:30  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No,       86  -  0140  MR 


4-22-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Control ler  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Rai Iway . 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Non- litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


None 

Litigated  Settlements 
James  Chambers 


82B0337-11  11-3 
$50,000.00 


J-25-82 


A 


$  42,500.00 


Rachel  Lowery  England     83S0124-1  2-7  11-   8-83  A 

$100,000„00 


20,000^00 


Wade  Freedman,  83B0552-1  12-1 

now  ad  adult  $5,000,000.00 

(DPW  to  pay  $92,500.00,  also.) 


9-29-83 


92, 500.00 


Mary  Eo  Nail 


83T5077-1  1-7 
$50,000.00 


9-21-83 


A 


9,000.00 


Paula  Richardson 


83S0043-1  1-3 
$160,000.00 


3-17-83  A($10,000»00) 
B($  5,000=00) 

15,000.00 


Josephine  Sonderegger     8  4B0280-1         2-7+         8-22-84         A  40, 000. 00 

$250,000.00 

Judgments 
None 


$219,000.00 


Total  Settlements : 


(6) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
PublVr  Utilitie«-\Commi^ion  at  its  meeting  of  April  22,  1986. 


Romaine  A.   Boldridge , Secretfery 


4-22-86 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUhfTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  86-0141 


RESOLVED,  That  on  recommendation  of  the  City  Attorney,  this 
Commission  approves  settlement  in  the  case  of  John  Oswall  v.  City 
and  County  of  San  Francisco,  Superior  Court  No.  784-671,  in  the 
amount  of  $250,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL       2J2  1986 


Secretary,  Public  Utilities  CommMsion 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0142 


WHEREAS,  Muni's  Equipment  Maintenance  Division  needs 
assistance  in  cleaning  graffiti  from  its  vehicles  and 

facil ities  ;  and 

WHEREAS,  The  San  Francisco  Conservation  Corps  is  a 
non-profit  organization  working  through  the  Mayor's  office  to 
provide  services  of  this  type;  and 

WHEREAS,  Funding  is  available  in  the  1985/86  operatinq 
budget  in  object  130  -  Materials  and  Supplies;  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
the  General  Manager  to  negotiate  and  enter  into  an  agreement 
with  the  San  Francisco  Conservation  Corps  for  an  amount  not  to 
exceed  $220,375  to  provide  a  crew  to  perform  graffiti  removal; 
and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $220,375  from  Materials  and  Supplies  (Object  130)  to 
Services  of  Miscellaneous  Departments  (Object  389)  to  fund  the 
services  of  the  San  Francisco  Conservation  Corps  for  the  period 
of  May  1,  1986  through  June  30,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


(1614W) 


at  its  meeting  of 


APRIL 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


8&^143 

RESOLUTION  Na  


WHEREAS,  The  Water  Department  has  determined  that  the  sum  of 
$35,209.01  represents  Water  Department  customers'  closed  accounts  with 
credit  balances  unclaimed  for  three  years  or  more;  now  therefore  be  it 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  the  Public  Utilities,  the  Water  Departnent  General 
Manager  and  Chief  Engineer,  and  the  City  Attorney,  hereby  approves  the 
transfer  of  San  Francisco  Water  Department  Consumers'  Guarantee  Deposits 
unclaimed  for  the  period  from  January  1,  1982  through  December  31,  1982, 
to  the  Water  Department  Unappropriated  Surplus,  in  accordance  with  Water 
Department  Rules  and  Regulations  in  the  amount  of  335,209.01. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 APRIL     2  2  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0144 


WHEREAS,  There  is  serious  storm  damage  at  the  Early  Intake 
Road  at  Hetch  Hetchy  due  to  the  February  rains;  and 

WHEREAS.  The  two-lane  Road  is  now  limited  to  one  lane  due 
to  land  slippage  and  undermining;  and 

WHEREAS,  The  road  is  primarily  used  for  the  transport  of 
heavy  equipment  and  aggregate  material  related  to  the 
construction  at  the  Kirkwood  powerhouse;  and 

WHEREAS,  An  assessment  of  the  damage  is  needed  in  order  to 
minimize  the  delay  in  construction,  and; 

WHEREAS,  On  April  1,  1986  an  emergency  was  declared 
pursuant  to  Section  6.30  and  Section  21.25  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco; 
now,  therefore  be  it 

RESOLVED,  That  the  Commission  hereby  confirms  the 
declaration  of  emergency  at  the  Early  Intake  Road  at  Hetch 
Hetchy  and  authorizes  the  expenditure  of  funds  not  to  exceed 
$25,000  from  Fund  Group  31-001-336248,  Project  740-01  for  said 
a  ssessme  nt. 


(1606W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  kPRlL  2  2  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0145 


WHEREAS.  The  Public  Utilities  Commission  budgeted  $20,000 
for  services  of  the  Department  of  Public  Works;  administration 
of  the  Transit  Impact  Development  Fee;  and 

WHEREAS,  Procedures  for  administration  of  the  Transit 
Impact  Development  Fee  have  been  changed  wherein  the  need  for 
DPW  services  will  be  increased  from  $20,000  to  $44,000;  and 

WHEREAS .   The  services  of  DPW  are  critical  to  the 
collection  of  the  Transit  Impact  Development  Fee  (Chapter  38  of 
the  San  Francisco  Administrative  Code);  and 

WHEREAS,  Additional  services  will  require  an  estimate 
$24,000  additional  funding;   now,   therefore,   be  it 

RESOLVED,  That  the  Commission  authorize  a  fund  transfer 
from  PUC-Finance  Bureau  object   130  to  object  389  -   Services  of 
DPW. 


0936F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  APRIL/1    2  2  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


86^146 


WHEREAS,  Muni  is  required  to  work  order  funds  to  DPW  to 
properly  maintain  bus  zones  or  to  make  bus  zone  changes;  and 

WHEREAS,  These  $30,000  budgeted  in  the  current  fiscal  year 
for  the  services  is  not  sufficient  to  cover  the  existing 
backlog;  and 

WHEREAS,  The  Department  and  DPW  estimate  the  need  to 
repaint  an  additional  650  bus  zones  (at  $65  per  bus  zone)  for 
the  remainder  of  the  fiscal  year;  now  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  a  fund  transfer 

in  the  amount  of  $42,000  from  the  Muni  Railway  materials  and 

supplies  line  item  to  Services  of  DPW  for  the  maintenance  of 
bus  zones. 


(1606W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atit,m..tin,at                                    APRIL       2  2  1986 
at  Its  meeting  of  — 

Jury  ^ 

Secretary,  Public  Utilities  Comrnission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-H)147 

RESOLUTION  NO    


WHEREAS,   City's  Public  Utilities  Cominission  is  committed 
to  the  provision  of  a  comprehensive  and  coordinated  system 
of  door-to-door  paratransit  services  on  behalf  of  persons 
with  disabilities  in  San  Francisco,  and 

WHEREAS,   The  current  program  of  paratransit  services  has 
successfully  met  all  its  stated  objectives;  and 

WHEREAS,   City's  Public  Utilities  Commission  desires  to 
continue  an  efficient  paratransit  program  through  the 
centralized  management  of  all  services  and  functions;  and 

WHEREAS,   City's  Public  Utilities  Commission  has  adopted 
Resolution  No.   86-0031,   on  January  28,   1986,  authorizing 
circulation  of  a  Request  for  Proposals  to  provide  Paratransit 
Broker  services  from  July  1,   1986  to  June  30,   1991;  and 

WHEREAS,   said  Commission  has  adopted  a  budget  for  contractual 
paratransit  services  for  Fiscal  Year  1986-87;  and 

WHEREAS,  The  U.   S.   Human  Resources  Corporation  is  the  sole 
bidder  for  the  provision  of  said  Paratransit  Broker  services, 
and  is  willing  to  continue  to  provide  said  services  during 
the  period  of  July  1,   1986  to  June  30,   1991,   and  has  been 
recommended  by  staff  of  the  Public  Utilities  Commission  to 
provide  these  services ;   now,   therefore ,   be  it 

RESOLVED,   That  this  Commission  hereby  approves  and  authorizes 

the  General  Manager  of  Public  Utilities  to  execute  an  Agreement 

with  the  U.   S.   Human  Resources  Corporation,    in  an  amount  not 

to  exceed  $18,723,818,   to  perform  Paratransit  Broker  service 

for  disabled  persons,    including  the  sub-contracting  of  paratransit 

services  to  transportation  providers,   for  the  period  of 

July  1,   1986  through  June  30,   1991,  AND  BE  IT  FURTHER 

RESOLVED,   That  in  the  event  this  Commission  provides  additional 
funds  to  increase  Paratransit  Broker  services  to  persons  with 
disabilities,   and  said  funds  are  certified  to  by  City's 
Controller,   the  General  Manager  is  hereby  authorized,  without 
additional  modification  of  this  agreement  by  Commission,  to 
use  said  funds  to  increase  the  Paratransit  Brokerage  services 
and  provision  of  paratransit  services  for  disabled  persons  as 
further  provided  in  Appendix  A  attached  to  said  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.■    t  ;    APRIL     2  198b 

at  Its  meeting  of  •      Mri\iu       "  _ 


Secfetaiy,nmic  Util 


PUBLIC  UTILITIES  COMMISSION 

CIIY      AND      COUNTY      OF      SAN  FRANCISCO 

RESOLUTION  NO.  86-^1.48 


WHEREAS ,    the  San  Francisco  Public  Utilities  Commi ss  ion 
requested  that   the  Transit   Impact  Development  Fee  Ordinance,  San 
Francisco  Administrative  Code  Section  38.1  be  amended  to  clarify  the 
definition  of   "the  downtown  area"   so  as  to  make  clear  that  all 
developments  on  both  sides  of  the  boundary  streets  are  subject  to 
the  fee. 

WHEREAS,    said  amendments  to  the  Transit   Impact  Development  Fee 
Ordinance  has  been  prepared,   now ,    therefore  be  it 

RESOLVED,    that   the  San  Francisco  Public  Utilities  Commission 
approves  the  proposed  amendment  to  Section  38.1  of  the  San  Francisco 
Code,   and  be  it 

FURTHER  RESOLVED,    that  the  amendment  be  submitted  to  the  San 
Francisco  Board  of  Supervisors  for   its  review  and  approval. 


I      heresy     certify     that      the      foregoing      resolution     was      adopted      by  the 

at^Ril.     22  1986 


Public     Utilities     Commission     at      its     meetihg  of 


Secretary,      Public     Utilities  Commission 


6  9  2  •»  p 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


86-0149 

RESOLUTION  No  ^   


WHEREAS,  on  May  14,   1976,   the  City  and  County  of  San  Francisco  (City) 
entered  into  an  agreement  with  the  Bay  Area  Rapid  Transit  District 
(BART)   for  joint  occupancy  and  maintenance  of  the  Market  St.  subway 
and  four  joint-use  stations ,  and 

WHEREAS,   SFPUC  and  BART  staff,   in  seeking  to  resolve  past  questions  about 
appropriate  compensation  for  costs  of  services  rendered  from  one  party 
to  another,   or  for  allocation  of  revenues  received,  has  met  and  devised 
a  new  agreement  between  the  parties,  and 

WHEREAS,   the  proposed  agreement  does  clarify  responsibilities,  appropriate 
costs  and  allocation  of  revenues  between  the  City  and  BART,  and 

WHEREAS,   the  San  Francisco  Public  Utilities  Commission  has  duly  reviewed 
and  discussed  the  new  agreement,  now,   therefore  be  it 

RESOLVED,   that  the  proposed  agreement  with  the  Bay  Area  Rapid  Transit 
District  for  joint  occupancy  and  maintenance  of  the  Market  St.  subway 
and  four  joint-use  stations  is  hereby  approved  and  forwarded  to  the 
Board  of  Supervisors  for  final  review,  approval  and  execution  by 
July  1.  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  ™„,.„,  o,  APRIL    2  2  1986 

Secretary,  Public  Utilities  Commtfsion 


PUBLIC  U  riLilitb  CUfVllVlli>;:>lUiS) 

CTTV  AND  COUNTf  Of  SAN  FRANCISCO 


RESOLUTION  NO.  .  86-0150 


WHEREAS.  This  Commission,  by  its  Resolution  No.  85-0365, 
adopted  August  27,  1985,  authorized  the  Utilities  Engineering  Bureau  to 
request  proposals  from  consultants  to  prepare  comprehensi ye  studies  and 
analyses  and  prepare  an  Environmental  Impact  Report  (EIR)  for  the 
Crystal  Springs  Water  Treatment  Plant  project;  and 

WHEREAS  After  thorough  eval uation  of  all  qua! if ications, 
propc^als.  and'oral  interviews  with  the  three  most  qualified  firms,  the 
selection  Committee  recommends  EIP  Associates  to  provide  the  required 
professional  services;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  negotiate  a  detailed  scope  of 
work  and  an  appropriate  fee  for  a  professional  services  contract  with 
EIP  Associates;  and  be  it  further 

RESOLVED,  That  if  an  agreement  cannot  be  reached  with  EIP 
Associates,  the  Deputy  General  Manager  and  Chief  Engineer  shall 
negotiate  an  agreement  with  Engineering  Sciences  and  Earth  Metric.  Inc. 
Associates  in  that  order  of  preference.  Included  in  the  agreement  will 
be  an  option  to  complete  the  environmental  review  process  for  the  San 
Andreas  Water  Treatment  Plant  project  in  the  event  a  negative 
declaration  cannot  be  obtained. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUKTV  OF  SAN  FRANCISCO 


RESOLUTION  No, 


86-0151 


WHEREAS,  An  Agreement  between  the  City  and  Bechtel  National,  Inc. 
was  entered  into  on  August  21,  1985  for  Phase  I.  Preliminary  Engineering 
and  Environmental  work  for  the  Muni  Metro  Turnaround  Facility;  and 

WHEREAS,  It  has  become  necessary  to  perform  additional  operations 
tasks  to  provide  a  detailed  analysis  of  Muni's  objectives  and  criteria 
for  thi  s  f ac i 1 i ty  and  to  determi  ne  the  benef i t/cost  for  meeti ng  the 
objectives  and  criteria;  and 

WHEREAS,  The  southerly  extension  of  the  Muni  Metro  System  has 
become  more  of  a  reality  since  initiation  of  this  Agreement,  it  is  also 
necessary  to  determine  the  feasibility  of  providing  some  of  these 
facilities  on  the  surface  when  the  southerly  extension  is  constructed;  and 

WHEREAS.  It  is  now  necessary  to  amend  said  Agreement  to  increase 
the  scope  of  work  and  provide  additional  compensation  to  provide 
consultant  services  to  perform  additional  operations  tasks  to  analyze  and 
justify  Muni's  objectives  for  the  Muni  Metro  Turnaround  Facility;  and 

WHEREAS,  This  Amendment  also  provides  for  an  extension  of  time  of 
16  weeks  to  perform  the  aforementioned  work;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer,  Publ ic  Util ities  Commission,  to 
execute  Amendment  No.  1  to  said  Agreement  in  amount  not  to  exceed 
$270,718. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

{   APRIL  ^21986 

at  Its  meeting  of  l.  1  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMIbSlON 

CfTY  AND  COUNTY  OF  SAN  FRAn:.>S(.:0 


RESOLUTION  Na  _  86— 0152 


WHEREAS,  No  bid  was  received  for  Hetch  Hetchy  Contract  No. 
HH-754R,  Transit  Power  Substations.  Repair  Leaks  on  November  26,  1985;  and 

WHEREAS,  Section  6.18  of  the  San  Francisco  Administrative  Code 
permits  the  Department  Head,  with  the  approval  of  the  Commi ssion,  to 
order  the  work  to  be  executed  in  the  most  expeditious  manner  when  no  bid 
is  received;  and 

WHEREAS,  The  Public  Utilities  Commission,  Utilities  Engineering 
Bureau  has  received  a  proposal  from  Alpha  Waterproofing  &  Restoration  to 
perform  the  required  work;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions 
of  Section  6.18  of  the  San  Francisco  Administrative  Code,  hereby 
authorizes  the  Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,  to  execute  Contract  No.  HH-754R2.  Transit  Power 
Substations.  Repair  Leaks,  with  Alpha  Waterproofing  &  Restoration  in  the 
amount  of  $54,218. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihdfs  (  ommission 

APRIL     2  2  1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Cummismon 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86—0153 


WHEREAS,  the  Civil  Service  Commission  has  requested  $20,400  in 
Utilities  Engineering  (UEB)  funds  to  perform  examinations  for  5212 
Principal  Engineer  and  5210  Senior  Civil  Engineer  classifications;  and 

WHEREAS,  the  UEB  does  not  have  adequate  funds  available  in  the 
appropriate  accounts  for  this  expenditure;  and 

WHEREAS,  the  UEB  has  identified  funds  in  other  accounts  that  can 
be  reallocated  for  this  purpose;  now,  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  authorizes 
the  transfer  of  $20,400  from  the  following  UEB  objects: 

Object  109  -  Other  Contractual  Services 

Subobject  1221  -  Scavenger  Services  $3,000 
Subobject  1269  -  Other  Contractor  Services  $4,000 

Total  Object  109  $7,000 

Object  112  ■  Travel 

Subobject  1206  -  Travel  Expenses  $5,000 
Object  113  -  Training 

Subobject  1209  -  Training  $6,000 
Object  389  -  Services  of  Miscellaneous  Departments 

Subobject  3890  -  Miscellaneous  Departments  $2,400 

to  UEB  Object  312  Civil  Service  for  the  purpose  of  providing  a  work  order 
in  the  amount  of  $20,400  to  the  Civil  Service  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commtsfnon 
at  its  meeting  of   APRILyi — 2_2_.1£ 


Secretary:  Public  Utilities  CommMsion 


putiuu  u  1  iLlTIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86-0154 


WHEREAS.  Under  San  Francisco  Water  Department  Contract  No. 
WD-1937  the  renovation  of  restrooms,  stairwells,  lobby  areas,  reroofing. 
plumbing  utility  lines,  and  doing  related  work  is  to  be  performed;  and 

WHEREAS.  Bids  for  this  work  were  received  and  publicly  opened  on 
February  25,  1986;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office 
determined  that  the  low  bidder.  Francisco  Construction.  Inc..  did  not 
meet  the  Affirmative  Action  Requirements  specified  for  this  contract;  and 

WHEREAS.  The  Director  of  PUC's  Contract  Compl iance  Office  has 
determined  that  the  second  low  bidder,  C  and  M  Construction,  does  meet 
the  Affirmative  Action  Requirements  specified  for  the  contract;  and 

WHEREAS.  Said  determination  was  not  made  within  30  days  of  receipt 
of  bids;  and 

WHEREAS  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2.  1968  extends  the  time  for  an  award  of  contract  an  additional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  a  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  12B 
of  the  Administrative  Code;  now.  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1937.  425  Mason  Street.  Rehabilitate  Toilets. 
Utilities  First  Floor  Cabinetry  and  Related  Work  to  the  second  low 
bidder.  C  and  M  Construction.  San  Francisco.  California  94114.  in  the 
amount  of  $255,490.00.  as  the  lowest  responsive  bidder  and  rejects  all 
other  bids  for  the  above-described  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliCtes  Commission 
at  its  meeting  of   ^ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  86-0155 


WHEREAS,  The  SF-Municipal  Railway  is  in  need  of  a  new  computerized 
Vehicle  Maintenance  System  that  will  interface  with  the  Materials  Management 
System  and  the  Financial  Management  System  and  to  meet  the  varied  functional 
requirements  of  providing  24  hour  a  day  repair  and  maintenance  service  for 
designated  Muni  vehicles;  and 

WHEREAS,  the  SF-MUNI  Railway  has  received  a  State  Grant  in  the 
amount  of  $1,100,000  to  implement  a  new  computerized  Vehicle  Maintenance 
System;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  been  asked  to  develop  and  implement  a  new  Vehicle  Maintenance  System  for 
the  SF-MUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  agreed  to  implement  a  new  Vehicle  Maintenance  System  for  the  SF-MUNI 
Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
requires  expert  technical  Consulting  Services  to  design  said  System;  and 

WHEREAS,  the  Bureau  of  Management  Information  Services  intends  to 
implement  all  new  on-line  systems  using  the  Cullinet,  Inc.,  IDMS  Database 
technology;  and 

WHEREAS,  C.G.  Computer  Services  has  proven  ability  and  technical 
expertise  in  on-line,  real-time  analysis  and  programming  using  the  IDMS 
technology;  Therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  contract  with  C.G.  Conputer  Services  for  technical  consulting  for 
a  period  not  to  exceed  24  months;  and  be  it  further 

RESOLVED,  that  this  contract  will  not  exceed  $125,000.    Funding  to 
be  provided  through  a  a  state  grant  located  in  FMS  Account  #  909431,  fund 
31-510,  index  code  350140,  Project  715-01. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL^   2  2  1986 


Secretary,  Public  Utilities  Commimi< 


^ton 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0156 

RESOLUTION  No   


WHEREAS,  The  SF-Municipal  Railway  is  in  need  of  a  new  computerized 
vehicle  Maintenance  System  that  will  interface  with  the  Materials  "^"^Wt 
system  and  thf financial  Management  System  and  to  meet  the  varied  functional 
requirements  of  providing  24  hour  a  day  repair  and  maintenance  service  for 
designated  Muni  Vehicles;  and 

WHEREAS,  The  SF-MUNI  Railway  has  received  a  State  Grant  in  the  an^unt  of 
$1,100,000  to  implement  a  new  computerized  Vehicle  Maintenance  System;  and 

VJHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  has 
been  asked  to  develop  and  implement  a  new  Vehicle  Maintenance  System  for  the 
SF-MUNI  Railway;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  has 
agreed  tfii^Iement  a  new  Vehicle  Maintenance  System  for  the  SF-MUNI  Railway; 
and 

IJHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
requires  expert  technical  Consulting  Services  to  design  said  System;  and 

WHEREAS,  The  Bureau  of  Management  Inforr^tion  Systems  intends  to 
implement  all  new  on-line  systems  using  the  CulUnet,  Inc.,  IDMS  Database 
technology;  and 

^^HEREAS,  G.  W.  Consulting  has  proven  ability  and  technical  expertise  in 
on-line,  real-time  analysis  and  programming  using  the  IDMS  technology; 
Therefore  be  it 

RESOLVED,  That  this  commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  contract  modification  with  G.  W    Consulting  for  technical 
cSnlulting  for  a  period  not  to  exceed  24  months;  and  be  it  further 

RESOLVED,  I^at  this  contract  modification  will  not  exceed  154,000 
Funding  to  be  provided  through  a  state  grant  located  in  FMS  Account  #  909431, 
fund  31-510,  index  code  350140,  Project  715-01. 


1  hereby  certify  that  the  joregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  oj   ■     APRIL./)  2  2  1986 


Secretary^  Public  Utilities  Comm&sion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0157 


WHEREAS,  the  Resolution  No.  86-0057,  adopted  February  11,  1986, 
the  Public  Utilities  Commission  authorized  the  Bureau  of  Energy  Conservation 
to  circulate  a  Request  for  Proposals  for  the  provision  of  financial,  legal 
and  technical  services  for  cogeneration  feasibility  studies  and  project 
development  at  the  Hall  of  Justice,  County  Jail  and  Rossi  pool. 

WHEREAS,  the  work,  which  will  cost  $50,000  and  for  which  funds  are 
available  in  the  Bureau's  budget,  is  part  of  City-wide  energy  management 
and  alternative  energy  development  programs;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  has  recommended  four  (4) 
professional  consulting  firms  considered  to  be  qualified  to  perform  this 
work;  and 

WHEREAS,  the  Selection  Committee  has  determined  that  Brown,  Vence 
and  Associates,  is  the  most  qualified  of  the  firms  to  perform  the  work, 
now,  THEREFORE,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Bureau  of  Energy 
Conservation  to  select  Brown,  Vence  &  Associates,  as  the  consultant  for  the 
work,  and  to  negotiate  and  execute  a  professional  services  contract  through 
the  Director  of  Purchasing. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL     2  2  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  CommtssSbn 


PUBLIC  UTILITIES  COMMISSION 


cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0158 


WHEREAS,   Tlie  Bureau  of   Energy  Conservation    Is  engaged 
in   a  continuing  efforl    ^o  review   and   revise   the  San  Francisco 
Building  and  Planning  Codes  to  promote  energy  conservation    In  the 
residential    and  commercial    sectors;  and 

WHEREAS,    This  code  review   effort   will    reduce  energy 
costs   and   release   funds   thai  would  otherwise  be   spent  on  energy 
Into  other  more   productive  areas  of   the  economy;  and 

WHEREAS,    The  Commercial    Retrofit  Program,    as  designed, 
calls    for    leglslallve  consulting   services  which  will  cost 
$25,000,    and  which   will    be   funded    from  the  Bureau's  FY  1985-86 
budget ;  and 

WHEREAS,   The  Bureau  of   Energy  Conservation  has 
determined   that   Energy   Management   Services    Is   highly   qualified  to 
perform  the  required  consul  ling  services  now,   THEREFORE;   be  It; 

RESOLVED,   That  this  Commission  hereby  authorizes  the 
Bureau   of   Energy   Conservation   to  select   Energy  Management 
Services  to  provide   the    I  he   required   sevlces,    and  to  execute  a 
professional    services  contract   through   the  Director  of 
Purchasing. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  APRIL    2  2  1986 

at  Its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86**01.59 


WHEREAS,  the  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 


WHEREAS,  energy  management  training  for  City  municipal  building 
engineers  will  directly  improve  energy  efficiency  in  the  design  and 
maintenance  of  City  facilities;  and 


WHEREAS,  the  work,  which  will  cost  $50,000  and  for  which  funds  are 
available  in  the  Bureau's  FY  1985/86  Budget,  is  part  of  the  City-wide 
energy  management  and  training  program;  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  has  determined  that 
Golden  Gate  Energy  Center  is  highly  qualified  to  perform  the  work,  now, 
THEREFORE  be  it 


RESOLVED,  that  this  Commission  hereby  authorizes  the  Bureau  of 
Energy  Conservation  to  select  Golden  Gate  Energy  Center  as  the  consultant 
for  the  work,  and  to  execute  a  personal  services  contract  through  the 
Director  of  Purchasing, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of . 


APRIL     2  2  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


OIANNE  FEIN5TEIN,  Mayor 

RUDOLF  NOTHENBERG,  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILVWY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WWER  DEPARTMENT 


April  29,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  an 
attorney-client  matter  on  Monday,  May  5,  1986,  at  3:30  P.M.,  in  Room  287, 
City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  regarding  litigation  which 
has  been  filed  by  H.  J.  Olsen,  Inc.,  W.  R.  Thomason,  Inc.,  Underground 
Railco-Multi  and  Stacy  &  Witbeck,  threatened  by  Chin  &  Hensolt  and  brought 
by  the  City  against  Chin  &  Hensolt. 
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cc:    Members,  PUC 
R.  Nothenberg 
G.  Krueger 
K.  Foley 
L.  Jed 


ROMAINE  A.  BOLDRIDGE 


Secretary 


287  CITY  HALL  ■  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


